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(List of Contracts Pending, and the list of 
Plans and Specifications on file at the office 
of Engineering News, will be found on the 
last page of this Supplement.) 


RAILWAYS. 


(* denotes that this work is advertised in 
Engineering News.) 


BATON ROUGE & GULFPORT.—Company 
has been granted authority to incorporate in 
Mississippi. The incorporators will be W. 
H. Louisell and I. M. Stevens, Mobile, Ala., 
and J. I. Ford, Scranton, Miss., who own 
15,000 acres of fine timber lands, and will 
establish a mill between the Pearl River and 
the New Orleans Great Northern R. R., thus 
securing transportation facilities by both 
water and rail. The proposed railroad will 
run from Baton Rouge, La., to Gulfport, 
Miss., 125 miles, passing through Pearl 
River, Hancock and Harrison Counties, Miss. 

BROWNWOOD NORTH & SOUTH.—We 
are officially advised that contracts will 
be let about Feb. 1. for constructing 30 
miles of railway northerly from Brownwood, 
Tex. Surveys are made. Right-of-way has 
not been secured, but capital has been ob- 
tained. John Meade is Ch. Engr., at 
Brownwood. Noted on Dec. 23. 


CENTRAL DOCK & TERMINAL RY.—In- 
corporated at Buffalo, N. Y., with $500,000 
capital stock. The proposed route is from a 
point near the foot of Georgia St. around the 
city of Buffalo to connect with the main line 
of the New York Central & Hudson River 
Railroad Co., near Cheektowaga, Erie Coun- 
ty. The Directors are S. S. Jewett, Morgan 
Bldg.; J. J. Albright, Fidelity Bidg., and F. 
H. Snell, all of Buffalo. 


COLUMBUS, MISSISSIPPI & WEST ALA- 
BAMA.—This railroad will be 80 miles long, 
extending from Winfield, Ala., to Aliceville, 
Ala., via Columbus, Miss. Company has not 
yet decided when bids will be received. The 
Directors are C. F. Sherrod, Pres.; J. M. 
Brown, Vice-Pres., both at Columbus, Miss. ; 
A. K. Sliverthorne, Treas., Buffalo, N. Y.; 
Robert Watson, Secy., Harrisburg, Pa.; A. 
E. Silverthorne, St. Louis, Mo., and J. A. 
Root, Brie, Pa. Noted last week. 


CONTROLLER RY. & NAVIGATION CO— 
Incorporated in New Jersey “to create and 
maintain a line or lines of railway, with 
terminals, stations and appurtenant prop- 
erty, which shall extend from a point on 
that body of water adjoining the territory of 
Alaska and known as Controller Bay, in a 
generally northeasterly direction to or near 
Carbon Mountain, with a branch or branches 
from a point on said line extending in a gen- 
erally northwesterly direction to or near 
Mount Hamilton, tégether with such docks, 
wharves and other appurtenances at the ter- 
mini of said line as may be deemed best; to 
create and operate lines of ocean and river 
steamships to transport freight and passen-. 
gers, and to be operated in connection with 
the established railway; to construct and 
operate a telephone and telegraph line for 
use of railroad; to acquire other railroads 
in the same territory ; to construct and oper- 
ate electric plants for lighting and motor 
bower and sejil the same to municipalities 
and corporations ; to connect with other rail- 
ways and to regulate the time and manner 
in which persons and property shall be 
transported and the compensation to be paid 
therefor.” The principal office will be io- 
cated at 15 Exchange Pl., Jersey City, with 
the Corporation Trust Company as the statu- 
tory agent. The capital is fixed at $300,000. 
The incorporators are John R. Turner, H. O. 
Coughlan, John W. Stout, S. A. Anderson 
and C. B. Leggett, all registered from 15 
Exchange Pl., Jersey City. 


DELAWARE, LACKAWANNA & WEST- 
ERN.—We are officially advised that com- 
pany proposes during 1910 to locate new 
classification yard near Scranton, Pa.; also 
to install automatic block signals between 
cheunenge Forks and Cortland Junction, N. 
o 31 miles, and between Waterville and 

tica, N. Y., 21 miles; several new stations 


are contemplated. 

ERIE R. R.—It is announced that a con- 
tract invol the di m 
mately 00a toe Fim 50 been — « fepecst 
— @ city of Buffalo, N. 
rie Railroad Co. money is to be spent 


. The 
in the elimina , 
on tion of ten »>f the Erie’s grade 


ren section and to the Amherst St. city line. 
Ten streets are crossed en route, namely, 
Walden Ave., Genesee St., East Ferry St., 
Delavan Ave., Kensington Ave., East Am- 
herst St., Main St., Colvin St., Delaware 
Ave. and Hertel Ave. Edward B. Guthrie is 
Ch. Engr. of the Grade Crossing Commis- 
sion, 436 Ellicott Sq., Buffalo. L. H. Moore 
is Engr. of Grade Crossings for the Erie 
R. R. Co. 

FLORIDA RY.—Company will build new 
lines during 1910, according to press reports, 
from Live Oak to Jacksonville and Fernan- 
dina, Fla., 104 miles; also from Perry, Fia., 
westward, making altogether approximately 
250 miles. The company will do the con- 
struction work with its own forces. T. P. 
Alston is Gen. Supt. at Live Oak, Fla. 

GRAND TRUNK.—See item under Build- 
ings, Montreal, Que. 

HARRISON MINERAL BELT.—Contract is 
reported to have been awarded to the 
SOUTHWEST CONSTRUCTION CO., of 
Keener, Ark. As officially noted on Oct. 7, 
“this railway is to be built from St. Louis, 
Mo., through Salem, Houston, Cabool and 
Gainesville, Mo., and Dodd City, Harrison, 
Jasper and Clarksville, Ark., to connect with 
points south to be determined later. As soon 
as a sufficient guarantee is raised by the 
local people, J. B. Taylor & Co., 30 Church 
St., New York, will make the final surveys 
and prepare for the construction. The line 
has been examined by W. E. McClintock, 
representing J. B. Taylor & Co., and has 
been formally reported on and financial ar- 
rangements have been made pending final 
surveys. Noted on Aug. 19.” 


IOWA & SOUTHWESTERN.—The citizens 
of Clarinda, lowa, voted on Dec. 23 to aid 
in securing the $75,000 necessary to build 
this line from Clarinda to Blanchard, lowa. 
The road is to start at Atlantic, lowa, and 
will run to St. Joseph, Mo., passing through 
Villisca, lowa; Clarinda, College Springs 
and Blanchard, lowa, and Tarkio, Mo. W. 
F. Farquhar is Pres., College Springs; A. F. 
Galloway is Secy., Clarinda. Noted fully on 
March 11, '09. 


MEXICO.—The San Juan Mining Co., of 
Mapimi, State of Durango, will build a 15- 
mile line from Mapimi to a connection with 
the National Railways of Mexico, at Berme- 
jillo, Durango. Material has been bought 
and work will be started at once. A narrow- 
gage line, owned by the Penoles Mining Co., 
is now in operation between these two 
places. 


NATIONAL RAILWAYS (of Mexico).—We 
are officially advised that contract for the 
Anhelo-Paredon cut-off grading and ma- 
sonry has been awarded to E. M. GRIFFITH, 
Mexico City. The length of line is about 
four miles and light work, the masonry be- 
ing rather expensive. James M. Reid, Ch. 
Engr. 


NEVADA.—Officials of the New Bonnie 
Claire Mining Co. have compiled data and 
received estimates for a narrow-gage rail- 
road from Bonnie Claire (Beatty post-office), 
Nev., to the company’s mines, a distance of 
eight miles. Andrew J. Trumbo is Gen. Mgr. 


NEVADA - CALIFORNIA - OREGON RY.— 
Contract for grading the extension from Al- 
turas, Cal., to Lakeview, Ore., 50 miles, has 
been awarded to NUGENT & RICHARDSON, 
Lakeview, Ore. 


NEZ PERCE & IDAHO.—Bonds to the 
amount of $125,000 were floated in Chicago 
recently, it is stated, to provide funds for 
the completion of the Nez Perce & Idaho 
Railroad, extending from Nez Perce to Voll- 
mer, Idaho, twelve miles. The construction 
of this road was begun by Z. A. Johnson, of 
Nez Perce, 18 months ago. It is expected 
the road will be in operation by March 1. 


PENNSYLVANIA R. R.—We are officially 
advised that the contract for the change of 
line and the elevation of tracks through 
Bristol, Pa., has been awarded to the JAMES 
McGRAW CO., Arcade Bidg., Philadelphia, 
which secured the work in competitive bid- 
ding, in which 30 contractors participated. 
This project was noted in detail on Dec. 9. 


PITTSBURG & GREAT LAKES CON- 
NECTING RY.—Incorporated in Pennsyl- 
vania, with $120,000 capital, to build from 
Elwood City, Lawrence County, Pa., to a 
point near Portersville, in Butler County, 
connecting the Pittsburg & Western and 
Western Allegheny railroads by a 12-mile 
line. J. R. Snyder is Pres., Pittsburg. The 
Directors include C. J. Boak, G. T. Snyder 
and I. Boak, Pittsburg; C. S. Armour, Gir- 
ard, Pa.; W. H. Evans, Baltimore; R. 
Boak and C. H. Akens, New Castle, and P 
H. Sechler, Butler, Pa. 


SACRAMENTO & SIERRA.—Company will 
let contract for building an extension from 
Sacramento, Cal., at the Sacramento River, 
northeast to timber lands in Eldorado Coun- 
ty, near Lake Tahoe, about 80 miles. Sur- 
veys are now being made. C. A. Smith is 
Pres. and J. M. Graham, Ch. Engr., Sacra- 
mento, Cal. Noted on June 10, 09. 


TEXAS CENTRAL,.—We are officially ad- 
vised that -contracts will be let in February 
for building an extension from De Leon, 
Tex., through Rising Star, to Cross Plains, 
45 miles. Surveys are made and capital se- 
cured. Right-of-way has not yet been ob- 
tained. Chas. Hamilton is Vice-Pres. and 
Gen. Mgr., Waco, Tex. 


VIRGINIA & TRUCKEE.—H. M. Youngton, 
Gen. Mgr., Carson City, Nev., announces that 
survey is being made for an extension from 
— to Wellington and the Antelope Val- 
ey. 


ELECTRIC RAILWAYS. 

NEW YORK, N. Y.—The Manhattan Bridge 
Three-Cent R. R. Co. has been incorporated 
to build and operate a double track street 
surface railroad from Flatbush and Fourth 
Aves., Brooklyn, to and across West St. at 
Desbrosses St., in the Boro. of Manhattan, a 
distance of five miles. The capital stock is 
placed at $50,000. The Directors are Andrew 
D, Baird, Walter Hammitt, Edward T. Hor- 
will, Charles J. Edwards, Simon J. Harding, 
John H. Mowen, William F. Neu, Charlies E. 
Perkins, Thomas P. Peters, M. B. Smith, F. 
W. Rowe, F. H. Tyler, F. W. Wurster, J. C. 
Brackenridge and Almet R. Latson. 

LIMA, N. Y.—The Lima-Honeoye Elec. Lt 
& R. R. Co. plans to build about 50 miles 
of new track this year, it is stated. E. D. 
Watkins, Lima, is Gen. Mgr. 

ALTOONA, PA.—The American Railways 
Co., 904 Witherspoon Bidg., Philadelphia, 
has completed plans for buiiding an electric 
line connecting Altoona, Gallitzin, Cresson, 
South Fork, Conemaugh and Johnstown. H. 
J. Crowley is Gen. Mgr. 

The Altoona & Jobnstown 
made application to the Public Works Com- 
mittee of the City Council. Noted on Oct. 14. 

SLIPPERY ROCK, PA.—The Slippery Rock 
& Grove City St. Ry. Co. will let contracts 
at once for building its proposed line to con 
nect Slippery Rock and Grove City, nine 
miles. J. P. Barr is Pres.; 8. L. McClure is 
Ch. Engr., Grove City. Surveys are made 
and right-of-way secured. It is announced 
that bids will be received on Jan. 10 at 
company’s offices, Slippery Rock, for con 
struction. Noted on Oct. 21 and Dec. 9. 

ROANOKE, VA.—The Mill Mountain In 
cline Co., Inc., has been granted a charter 
to build its projected electric railway from 
Roanoke to the summit of Mill Mountain. it 
is proposed to commence construction this 
spring. Capital from $5,000 to $20,000. In- 
corporators are A. B. Hammond, I’res.; C. 
Markley, Vice-Pres.; O. L. Bottomley, Secy. 
and Treas., all at Roanoke, Va. 

BRIDGEPORT, ALA.—The Bridgeport 
Electric Ry. Co. probably will build 5% 
miles of electric railway, it is reported. W. 
DL. Scarbrough, Bridgeport, Ala., is inter- 
ested. 

ZANESVILLE, OHI1O.—The County Com- 
missioners have granted a 25-year franchise 
to the Zanesville & Meigs Valley Traction 
Co. for its electric railway through Morgan 
County. The company proposes to build a 
line from Zanesville to Beverly, via McCon- 
nelisville. H. D. Blodgett, Zanesville, is Gen. 
Mer. Noted on Dec. 23. 


TOLEDO, OHIO.—The Te'!edo, Napoleon & 
Lima Ry. Co. has been incorporated in Ohio 
for the purpose of constructing an eelctric 
railway from Toledo to Lima, passing 
through Lucas, Henry, Defiance, Putnam and 
Allen Counties. Capital stock, $100,0U0. 
Headquarters, Toledo. Incorporators include 
M. M. Dailey, W. D. Bishoff, M. E. Donald- 
son, N. W. Gillette and T. E. Gillette. 

The Toledo Urban & Interurban Ry. Co. 
plans to construct about 30 miles of new 
track this year. Chas. Kilgour is Ch. Engr., 
Cincinnati, Ohio. 

INDIANAPOLIS, IND.—The Beech Grove 
Traction Co. has been incorporated to build 
a traction line from Indianapolis to Beech 
Grove, a distance of nine miles. Wm. H. 
Ogan, Pres., announces that the contract will 
be let for building the road as soon as the 
right-of-way is secured. 

KOKOMO, IND.—The Kokomo Western 
Traction Co. has filed a petition with the 
Howard County Commissioners asking that a 
special election be called in Center Township 
for the purpose of voting a subsidy of $35,- 
000 in aid of the proposed electric railway to 
connect Kokomo and Young America, 20 
miles. This action was taken by Kokomo 
business men who desire that the line shall 
be built. The company has just been incor- 
porated with a capital stock of $10,000. C. 
i McFann, Kokomo, is Pres. Noted on Aug. 
2 


Ry. Co. has 


The Directors of the Kokomo, Frankfort & 
Terre Haute Traction Co. announce that a 
contract will be let in the spring for the 
construction of an interurban railroad from 
Kokomo to Terre Haute by way of Frank- 
fort. 


EAST ST. LOUIS, ILL.—The Southern 
Traction Co. of Illinois has been granted an 
extension of time in which to build its pro- 
posed line. It will connect East St. Louis 
and Belleville. Harper Bros., East St. Louis, 
are the Engrs.; W. E. Trautmann, of East 
St. Louis, is Pres. 

PORT BYRON, ILL.—The Tri-Cities & 
Northeastern Interurban Ry. Co. ‘has been 
granted a 20-year franchise to build an elec- 
tric railway on Main St., Port Byron. J. W. 
Simonson, Port Byron, is Pres. Noted on 
Aug. 5. 

YORKVILLE, ILL.—The Yorkville & Mor- 
ris Elec. R. R. Co. will resume construction 
work this spring. The railway will be 22 
miles long and will connect Yorkville, Morris 
and Lisbon. Surveys have been made. Noted 
on Aug. 5. H. G. Palmer, Aurora, Ill, is 
Pres. and Ch. Engr. 

CANTON, ILL.—The Illinois Central Elec. 
Ry. Cor will build a line from Norris to 
Fairview, Ill. Morton is Pres. and 
Gen. Mgr., Canton. 

NEWTON, KAN.—Wé are officially advised 
that the Central Kansas Interurban Ry. Co. 
has been organized in Newton to build 
a railway from Newton through Goessel, 
Canton, Spring Valley, Roxbury and Gyp- 
sum, with a branch to Abilene and one to 
Salina, 80 miles. Gasoline motor cars will 
be operated over the road. C. B. Kirkland, 
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GRAND JUNCTION, COLO.—Surveys have 
been made ior the Grand Junction «& Grand 
Kiver Valley Ky. between Grand Junction 
and Fruita, 20 wiles. S. M. L. McSpadden 
is Pur. Agent, Mining Exchange Bidg., Col- 
orago Springs, Colo. Noted on Dec, 2. 


CLOVIS, N. MEX.—The City Council has 
granted to EK. J. Howard, J. VU. Hammett and 
A. KR. Hammett, of Moberly, Mo. a fran 
chise for a street railway in Clovis. 


MONTESANO, WASH.—Articles of incor 
poration tor an extensive interurban troliey 
system have been tiled with the Secretary olf 
State at Olympia. Company will be Known 
as the Grays Harbor interurban Ry. Co. 
Capital stock, $000,000. Officers are R. F. 
Lytie, A. L. Pain and E. UO. McGlaufin, of 
hioquiam ; W. H. Abel and Kidridge Wheeler, 
ot montesano, and A. M. Abel and Phil 3. 
Locke, of Aberaecen. A franchise has been 
granted to Mr. Wheeler by the County Com 
missioners, as noted last week. 


SEATTLE, WASH.—The Seattle-Tacoma 
Short Line Co., it is announced, will begin 
construction this month on its proposed in- 
terurban railway between Seattle and Ta- 
coma, 65 miles, The company intends to 
install both the overhead trolley system and 
gasoline motor cars on its line. Power to 
operate the electric cars will be purchased. 
reL’t & EASTMAN, 6 Bowes Bidg., Tacoma, 
are the contractors, as officially noted on 
Sept. 40. James B. Murphy, Bowes Bidg., is 
Pres. of the railway company. 


MARSHFIELD, ORE. 
poration have been filed with the County 
Clerk by the Union Traction & Terminal 
Co., organize to build, own and operate street 
car lines in North Bend and Marshfield, aiso 
connecting the two cities. Incorporators are 

M. Biake, G. W. Kaufman and R. O. 
Graves, of  Marshefild. Capital stock, 
$100,000. 


BRANTFORD, ONT.—T. R. Varding, Buf- 
falo, N. Y., has applied to the Municipal 
Council for a franchise for an electric rail- 
way within the township. 


TORONTO, ONT.—A new electric failway 
company is being organized in Toroato, 
Ont., to build line running northward from 
Toronto to Barrie, with branches to Owen 
Sound via Meaford, and to Orillia, embrac- 
ing nearly 200 miles. Application will be 
made to Ontario Legislature for a charter. 
W. H. Price, Toronto, is Solicitor. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertiscd in 
Engineering News.) 


CANAAN, CONN.—Plans are being consid- 
ered by the Berkshire Power .Co., for the 
construction of an addition to the power 
plant on the Housatonic River in the spring. 
The company will install an auxiliary steam 
plant to supplement its water power. H. 
Lyles is Secy. and Gen. Mer. 


NEW HAVEN, CONN.—The Committee on 
Lighting has awarded contract to the 
UNITED ILLUMINATING CO., 223 George 
St., New Haven, for electric lighting. About 
630 electric lamps are used in the city. G. 
L. Clock is Ch. Engr. 
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FULTON, N. Y.—No bids were received 
by the Common Council on Dec. 19 for the 
franchise for the distribution of electricity 
for light and power, offered for sale by the 
city. 

SYLVAN BEACH, N. Y.—The Board of 
Trustees contemplates the installation of an 
electric light plant here, having an output 
capable of furnishing electricity for 1,u00u 
lamps of 16 c.-p. Plant will be driven by a 
gasoline engine. E. J. Brown is Clik. 

MINERVILLE, N. Y.-—The Public 
Commission, Second District, has granted 
permission to the Minerville Light, Heat «& 
rower Co. to exercise franchise granted by 
the town of Moriah, to operate in Minervilie 
and Witherbee, and to issue $10,000 of cap- 
ital stock, the sum of $4,654 to be used 
tor the purchase of an electric light piant 
and the remainder for extensions and im- 
provements to the plant, 

UTICA, N. Y.—The ALLIS-CHALMERS 
CU., of Milwaukee, Wis., have secured con- 
tract to furnish the power equipment for the 
new factory now being built by the Utica 
Fine Yarn Co., which will include one Usi- 
kva., GUU-Volt, GU-cycle, S-phase alternator 
direct connected to a steam turbine, a 
22%-KW.,, 385U r.p.m., 120-volt motor-driven 
exciter set and a 174%-KW. 120-volt exciter 
driven by a 5 x 5S-in. duplex double-acting 
automatic engine. 

NEW YORK, N. Y.—It has been announced 
that negotiations have been completea by 
the Consolidated Gas Co., William H. bBraa- 
ley, Ch. Engr., for the purchase of the 
properties of the New York « Queens County 
siectric Light & Power Co., and the Kings 
County Biectric Light & Power Co., which 
gives the Consolidated company control of 
the entire lighting business of Greater New 
York. The Queens County company supplies 
electricity ior lighting the Borough of 
Queens, and the Kings County company a 
large portion of the Borough of Brookiyn. 
The last-named company now bas an appli- 
cation before the Public Service Commission 
for permission to issue $5,000,000 of bonds. 

HOBOKEN, N. J.—The Public Service Cor- 
poration of New Jersey, H. DV. King, Supt., 
toboken, has purchased the plant and hold- 
ings of the Weehawken Contracting Co., 
which has been furnishing electricity for 
lamps in the northern portion of Hudson 
County. 

RIDGWAY, PA.—We are officially advised 
that this borough is in the market for the 
tellowing material: One 125-HP. gas en- 
gine; one multi-stage or tripléx power 
pump; tour quills, with pulleys and clutches ; 
two belts, about 22-in. x 6U ft.; one 5S-in. 
float vaive. H. B. Norton is Chn. Water 
Com. 


FORT WASHINGTON, MD.—We are offi- 
cially advised that bids were received as fol- 
lows on Dec. 27 by Capt. H. L. Pettus, Con- 
structing Q. M., U. 8. A., for electric lighting 
system at this post: (a) Item 1, (b) de- 
duct for meters, (c) Item 2, (d) deduct for 
cable, (e) litem &, (f) item 4: National 
Electrical Supply Co., Washington, (a) 
$1,646, (b) $4¥, (c) $7,744, (d) $2,209, (e) 
$2,102, ({) $2,141; Malcolm Hill Co., Balti- 
more, Md., (a) $1,095, (b) $100, ¢c) $6,683, 
(d) $2,750, (e) $1,005; Atlantic Electric Co., 
Inc., Norfolk, Va., (a) $1,040, (b) $71.50, 
(c) $7,470, (a) $2,100, (e) $1,768, (f) 
$1,805 ; McCay Engineering Co., Baltimore, 
Md., (a) $2,925, (b) $60, (c) $10,798, (d) 
$5,000; (1) $1, 846; Westinghouse Electric & 
Manufacturing Co., Baltimore, (e) $1,485, 
(f) $1,736; D’Olier Engineering Co., Phila- 
delphia, Pa., (a) $4,180, (b) $51, (c) $8,979, 
(d) $2,500; Walker Blectric Co., Philadel- 
phia, (e) ‘$1,690 ; J. F. Buchanan & Co., 
Philadelphia, (a) $1,418, (b) $14, (c) §7,- 
968, (d) $750, $660, (f) $2,800; A. D. 
Granger Co., New York, (a) $1,369, (c) 
$7,682, (d) $3,450, (e) $2,002, (f) $1,988. 


TAKOMA PARK, D. C.—Bids will be re- 
ceived by Capt. H. L. Pettus, Constructing 
Q. M., U. 8. A., Takoma substation, Wash- 
ington, D. C., until noon, Jan. 29, tor an ex- 
tension of the electric lighting system at the 
Walter Reed Army General Hospital, Wash- 
ington. 


NATIONAL SOLDIERS’ HOME, VA.—Bids 
will be received at office of John T. Hume, 
Treas. Southern Branch, N. H. D. V. &., 
National Soldiers’ Home, until 1.30 p. m., 
Jan. 11, for material and labor for remodel- 
ing electric plant, poles, wires, etc, 


*RICHMOND, VA.—Plans and_ specifica- 
tions are on file at the office of Engineering 
News, New York, for furnishing the material 
and performing the work of constructing 
electric transmission lines described in plans 
and specifications on file at the office of B. E. 
Davis, Supt. Water Dept. Bids are asked 
until Jan. 14. 


KIMBALL, W. VA.—See item under Water 
Supply—lIrrigation. 


GOLDSTON, N. C.—O. D. Barber is con- 
templating the construction of a power plant 
on Bear Creek to furnish electricity for flour 
mill, etc. Dam will be about 100 ft. long 
and 14 ft. wide and will develop about 200 
HP, E. W. Myers, Greensboro, N. C., is 
interested. 


MARIETTA, GA.—The Board of Water 
Commissioners has awarded contract to the 
ALLIS-CHALMERS CO., Milwaukee, Wis., 
for a 16 x 36 non-condensing engine, direct 
connected to a 175-KW. 60-cycle, 3-phase, 
2,300-volt, 120 r.p.m. generator and a 15-KW. 
120-volt belted exciter set, and also switch- 
board with equipment. 


LA FAYETTE, GA.—The City Council will 
receive propositions for the installation of 
an electric light plant and water-works sys- 
tem. C. J. Hammond is City Recdr. 


COLUMBUS, OHIO.—The Casparis Stone 
Co., of Columbus, Ohio, has awarded contract 
to the ALLIS-CHALMERS CO., of Milwau- 
kee, Wis., for two large stone-crushing 
plants, one to be located at Havre de Grace, 
Md., and the other at Patterson’s Creek, W. 
VA The power equipment of the Havre de 


Service 


Grace plant includes one 750-KW., 3-phase, 
60-cycle, 600-volt steam turbo-alternator ; 
one 22%-KW. motor-driven exciter set and 
one 22%-KW. engine-driven exciter and 
switchboard ; four 316-HP. Heine water tube 
boilers; one feed water heater and duplicate 
boiler feed pumps; one 200-HP., one 125- 
HP. and seven 50-HP. induction motors for 
driving various machines. The power appa- 
ratus at the Patterson’s Creek plant is a 
duplicate of the Havre de Grace plant. 

CINCINNATI, OHIO.—The Park Commis- 
sion on Dec. 27 awarded contract to the 
UNION GAS & ELECTRIC CoO. to install a 
complete lighting system in Inwood Park, 
Vine and Hollister Sts., at $4,980. This will 
include 20 flaming arc lamps on 50-ft. poles. 

PENDLETON, IND.—The Municipal Light 
& Power Co. is considering plans on which 
to ask for bids for the construction and 
equipment of an electric light and power 
plant here. J. P. Taylor, J. B. Parson and 
tra M. Holmes are Directors. 


UPLAND, IND.—The Council will soon 
award contracts for the construction of a 
combined electric light and water-works 
plant. 


TREMONT, ILL.—The capital stock of the 
Farmers’ Mutual Telephone Co. of Tazewell 
County has been increased from $20,000 to 
$40,000. 

CHICAGO, ILL.—Bids will be received by 
the city until Jan. 29 for furnishing and 
installing the lighting fixtures for the new 
city hall building, according to plans and 
specifications on file at the office of the De- 
partment of Public Works, City Hall. John 
J. Hanberg is Comr. Pub. Wks. 

*CHICAGO, ILL.—Bids are asked by I. J. 
Bryan, Clk., Sanitary District of Chicago, 
Room 1500 American Trust Bidg., until 
noon, Feb. 2, for the construction of a con- 
duit in West 39th St. Thé work includes 
the construction of either a brick or a con- 
crete conduit, 14 ft. high and 12 ft. wide, 
inside dimensions, approximately 2,340 ft. 
long. 


MONETT, MO.—Bonds have been voted for 
the installation of a municipal electric light- 
ing system here. A 

KANSAS CITY, MO.—The Kansas City 
Steel Scraper Co. is contemplating the erec- 
tion of a large foundry and manufacturing 
plant, equipped with traveling cranes, hoists, 
conveyors and special machinery. Power for 
operating the plant will be furnished from 
a central station, the equipment to include 
boilers, engine, generator, etc. The works 
will be equipped for electric motor drive 
throughout. 


KIRKWOOD, MO.—The Municipal Electric 
Light Commission has awarded contract to 
the RAMING MACHINE CO., of St. Louis, 
Mo., for the installation of a 180-KW. gen- 
erator and 230-HP. engine. The new equip- 
ment will more than double the present out- 
put of the plant. 


RALSTON, OKLA.—See item under Water 
Supply—lIrrigation. 


STILLWATER, OKLA.—Bids will be re- 
ceived by the State Board of Agriculture, 
State Agricultural and Mechanical College, 
Stillwater, until Jan. 15 for the construction 
of power house and heating plant. Esti- 
mated cost, about $15,000. J. H. Connell, of 
Stillwater, is Pres. 


FT. BAYARD, N. MEX.—See item under 
Manufacturing Plants. 


MISSION CITY, WASH.—Mission Light & 
Power Co. has been incorporated with a cap- 
ital stock of $50,000 for the supply of light 
to Mission City. 


TACOMA, WASH.—Articles of incorpora- 
tion of the Sergeant Heating Plant Co., of 
Tacoma, were filed at the Auditor’s office by 
W. P. and B. L. Sergeant and B. S. Douglas, 
Trustees. The company will 
heating plants and conduct a hardware and 
merchandise business. Capital stock, $10,000. 


OROVILLE, CAL.—The Deer Creek Power 
Co. was incorporated here on Dec. 15, when 
the articles of incorporation were filed with 
the County Clerk. The capital stock of the 
corporation is $100,000. C. C. Royce, of 
Chico, Cal.,' is interested. 


LOS ANGELES, CAL.—According to the 
Los Angeles “Examiner,” trust deeds involv- 
ing $30,000,000 in bonds and executed in 
favor of the Harris Trust & Savings Bank 
of Chicago and the Los Angeles Trust & 
Savings Co. of Los Angeles were filed in 
seven counties of Southern California on 
Dec. 21 by the Southern California Edison 
Electric Co. In this action the company le- 
gally establishes the financial organization 
of the new company, which was incorporated 
under the laws of California as the arg 
California Edison Electric Co. on Sept. 
The new company took over all of the hold. 
ings of the old Edison Electric Co., which 
was incorporated under the laws of Wyoming, 
the property of the company at that time 
being of an estimated value of $2,000,000. 
Immediately after reorganization was deter- 
mined upon it was decided to enter upon a 
still more extensive expansion of the com- 
panies’ interests and for this reason the cap- 
ital stock was increased when the new incor- 
poration was effected. At present there is 
a sum of over $18,000,000 which may be used 
for improvements and extensions. Part of 
this money will be spent in the construction 
of two great power plants on the Kern River, 
the buildings and improvements in the city 
of Los Angeles and in extending the system 
throughout Southern California. 


CHICO, CAL.—A. B. Bevens, of Los An- 
geles, Cal., will install a steam power pump- 
ing plant here. 


TUSCON, ARIZ.—The Helvetia Copper Co., 
operating 40 miles southeast of here, 
ordered the installation of an electric power 
plant. 


RAY, ARIZ.—Plans are being made by the 
Ray Consolidated Copper Co. to install a 
subsidiary electric power plant at its main 


manufacture~ 


working shait in order to prosecute develop- 
ment on ore bodies until the main electrical 
shaft at Winkelman is completed. 

QUEBEC, QUE.—The Quebec Ry., 
Power Co. will soon place contracts, it is 
stated, for the construction of a substation 
at St. Anne de Beaupre. 


HAMILTON, ONT.—The City Council has 
awarded contracts for electrical equipment 
for the pumping plant at the Beach, includ- 
ing the installation of two 500-HP. motors, 
with ail equipment, two transformers and 
pumps. The WESTINGHOUSE CoO., Traders’ 
Bank Bidg., Toronto, secured contract for 
motors and transformers, at $16,624, and also 
for motors, pumps, e for annex sewage 
disposal plant, at $4,000. The JOHN Mc- 
DOUGAL CALEDON IRON WORKS, Trad- 
20 Bidg., Toronto, for pumps, at 
(,2% 


Light & 


BRIDGES. 


(* denotes that this work is advertised in 
Engineering News.) 


WORCESTER, MASS.—A steel foot-bridge 
will be constructed at the new factory of the 
Warren Leather Goods Co. 


NEW YORK, N. Y.—Bids were opened as 
follows on Dec. 29 by the President of the 
Borough of the Bronx for constructing a 
bridge and approaches over the Bronx River 
at East 180th St.: Haggerty Contracting 
Co., 2459 Davidson Av., New York, $28,442; 
L. J. Moran, $28,280; Leahy Contracting Co., 
$28,715; Briggs & McLaughlin, $30,139. 

NEW YORK, N. Y.—Bids were opened for 
constructing a bridge across the Bronx 
River, connecting Becker Ave., The Bronx, 
with Wakefield Ave. in Yonkers: J. C. 
Rodgers, Jr., Baychester, N. Y., $41,993; 
Haggerty Contracting Co., 2459 Davidson 
Ave., New York, $37,785; Briggs & Mc- 
Laughlin, $39,562; Leahy Contracting Co., 
1446 Prospect Ave., The Bronx, $37,780. 

The following were the bids received by 
the President of the Borough of The Bronx 
ior constructing bridge and approaches on 
Jerome Ave., over the Mosholu Parkway 
Drive: W. 3 Brennan, $119,862; McDon- 
ald & Barry, Webster & Tremont Aves., New 
York, $98,982; William Lendine, $72,522 ; 
J. Rodgers, Jr., Baychester, N. Y., v 
180; Alamo Construction Co., 215 West 125th 
St., New York, $95,295; D. Cuise & Co., $81- 
866; Haggerty Contracting Co., 2459 David- 
son Ave., New York, $98,490; L. J. Moran, 
$75,698. 

LONG BRANCH, N. J.—A committee of the 
County Board of Commissioners on Dec. 27 
decided to rebuild the Gooseneck bridge. 

*PHILADELPHIA, PA.—Bids are asked by 
George R. Stearns, Dir. Dept. of Pub. Wks., 
until noon, Jan. 18, for Schedule A, super- 
structure of a steel beam and girder bridge, 
encased in concrete, at Wissahickon Ave., 
over the Richmond Branch of the Philadel- 
phia & Reading Ry., 38th Ward. Also for 
constructing a branch sewer in Tenth St. and 
Chelton Ave., 3% ft., of brick, 42d Ward. 

ROANOKE, VA.—The Wasena Land Co., P. 
S. Miller, Pres., will construct two steel 
bridges across the Roanoke River. 

DOVEREL, GA.—Terrell and Randolph 
Counties will soon construct a steel bridge 
over Nockaway Creek near here. 

*JACKSONVILLE, FLA.—Bids will be re- 
ceived by F. J.. Hyde, Chn. Bd. of County 
Comrs. of Duval County, Court-House, Jack- 
sonville, until 9.30 a. m., Jan. 21, for fur- 
nishing and erection, complete, of three steel 
and concrete bridges according to plans and 
specifications on file in the office of Gail L. 
Barnard, County Engr. Plans, specifications 
and other data will be furnished upon appli- 
cation to the County Engineer, Room 9, 
Court-House, Jacksonville. 

JUPITER, FLA.—The Palm Beach County 
Commissioners, West Palm Beach, Fla., con- 
template the construction of a bridge across 
the Loxahatchee River here in connection 
with building of roads. 

GREENWOOD, MISS.—The Le Flore Coun- 
ty Commissioners will issue $100,000 of 
bonds for the construction of bridges. 

SHREVEPORT, LA.—Plans have been ap- 
proved by the Government for the construc- 
tion of a free wagon bridge across the Red 
River connecting Shreveport and Bossier 
City. Estimated cost, between $200,000 and 

,000. Work of construction will begin 
before March 1. §. A. Dickson is Mayor. 

LOCKLAND, OHIO.—The Board of Com- 
missioners of Hamilton County have opened 
bids for constructing a concrete bridge over 
Mill Creek, on Benson St., between kland 
and Reading. Peter Praechter was low bid- 
der, at about $8,000. 

BUCKLEY, ILL.—Bids will be received un- 
til 10 a. m., Jan. 12, for the construction of 
the Kauffman bridge to be built on the line 
between Loda and Artesia Townships. Plans, 
etc., are at the office of the State Highway 
Commission, Springfield, Ill. W. Strouse is 
Town Clk 

CAIRO, ILL. rage oan me Pacific Ry. 
System, St. Louis, contract to 
the GOULD CONSTRUCTION ‘So. 517 Lane 
Bldg., Davenport, lowa, for constructing 
concrete arches here requiring 4,200 cu. yds. 

MASON, ILL.—TOM BLACKBURN, Lin- 
coln, lil, has been awarded contract, at 
$12,000, for the construction of a bridge over 
Salt Creek, between Mason and Menard 
Counties. 

BURLINGTON, I0WA.—The CLINTON 
BRIDGE & IRON WORKS, Clinton, Iowa, 
has been awarded contract for the construc- 
tion of a bridge at Main St. Wstimated cost, 
$10,000. J. F. Winters is City Engr. 

DAVENPORT, IOWA.—The Board of Com- 
missioners of Scott County contemplates con- 
structing several small steel and reinforced- 
concrete bridges. Julius Sanders is Chn. 

HUTCHINSON, KAN.—We are officially 


Cow Creek, at the intersection of 


and Ave. A. G. L. McLane, City | 
ports that it will be possible to 
creek with a single arch, as a rise 
seven feet may be secured. The b; 
cover the creek for a distance of 
ft., with an area of approximat: 
sq. ft. He will prepare plans, wh 
approval by the Commissioners, wi 
mitted to the contractors for bids. 

NEBRASKA CITY, NEB.—Bids a 
until noon, Jan. 11, by the Board 
Commissioners, for the constru 
bridges. 5S. P. Young is County Clk 

LINCOLN, NEB.—Bids have been 
as follows by the city for the con 
of the concrete culvert over Antek 
rom N to P Sts.: C. D. Campbell 
$839,900; Tanner Bros., Minneapoli 
$41,949 ; Katz-Craig Constructi: 
Omaha, Neb., $41,161; J. W. Tu: 
provement Co., Des Moines, lowa, 
J. H. Mullen, Lincoln, $43,000 ; Abe! 
erts, Lincoln, $46,883; John Schra 
coln, $46,200; Gerstenberger & Good 
coln, $42,550. 

KANSAS CITY, MO.—The Union 
Bridge & Terminal Co. has let cou 
McCLINTICK, MARSHALL CoO., LP 
Pa., for the superstructure of a briu. 
the Missouri River, at First St>an 
—_ Waddell & Harrington, Engrs., 
City. 

The Missouri Pacific Ry., James \ 
Consulting Engr., St. Louis, Mo., » 
struct a bridge across the Kaw Riv: 
piers sunk to bed rock, 742 ft. lo: 
abutment to abutment, four steel spa 
est cord of which is to be 30 ft. abo. 
water mark. 


MURFREESBORO, ARK.—Bids a: 
until Jan. 11 by the County Comm 
for the construction of a single s) 
bridge = ft. in length. Estimat 

000. J. Thomasson, Muri: 
Ark., is Engr. 

DALLAS, TEX.—The Dallas Count 
missioners have approved specilicati 
the proposed bridge to be constru 
Miller’s Ferry, between Dallas and Hu 
Estimated cost, $90,000. 

ALTAIR, TEX.—We are officially 
that the San Antonio & Aransas }’: 
Co. contemplates building a 275-ft. 11 
truss span, and two plate girder ; 
proaches, 40 and 60 ft. long, res): 
supported by concrete piers on th: 
across the Colorado River at Altai: 
The embankments on the new alinen 
the bridge will contain about 35,000 « 
of earth. Bids will be asked. Hans |i 
is Supt. Maintenance of Way. 


OKLAHOMA CITY, OKLA.—The Oki. 
County Commissioners have awarded con 
tract to KANSAS CITY BRIDGE CoO., Livsa 
East 15th St., Kansas City, Mo., for tix 
struction of 34 one-beam bridges; 
bridges to be 30 ft. long, nine 28 it., « 
26 {t., and eight 24 ft. 

SEATTLE, WASH.—The Board of 
Works on Dec. 21 awarded contract for th 
construction of a drawbridge over 3s: on 
Bay to the INTERNATIONAL CONT! 
CO., 738 New York Block, Seattle, at $ 


TROY, ORE.—Contract for building the 
175-ft. span steel bridge across the Grand& 
Ronde River at Troy has been let by th 
County Court to the COLUMBIA BRIDGE 
CoO., of Walla Walla, Wash., and Portland 
Ore., at $7,984. Price includes all furnishing 
of materials, tools, appliances, labor aud th: 
erection of the bridge ready for travel 


PORTLAND, ORB.—Plans and specitica- 
tions are on file at the office of Engineering 
News, New York, for furnishing all material 
and building a steel viaduct over Sullivans 
Gulch on Hast Twelfth St. The viaduct will 
be composed of six 32-ft. and two 64-ft. deck 
plate girder spans which are supporied on 
steel bents, concrete pedestals, and convret 
abutments, and will provide a roadway 4 
ft. wide and two sidewalks each ten (eet 
wide. Bids are asked until Jan. 14. Waddell 
& Harrington, Consulting Engrs., 60> New 
Nelson Bldg., Kansas City, Mo. 

SANTA BARABARA, CAL.—F. F. Fiour- 
noy, County Surv., has estimated the if 
bridges to be constructéd on the Goleta 

000. A concrete bridge with a s; 
45 ft. will be constructed across the 
Ygnacia Creek. Other bridges are r< 
across Williams Canyon Creek, b&b 
Canyon Creek and Glen Annie Cree! 
number of culverts are to be construc 
Hollister Ave. and a_ steel and « 
structure on the Modoc Road will cost }) 00 

LOS ANGELES, CAL.—The Pacific “lec- 
tric R. R. Co. has applied for permis to 
erect four bridges across the Cerritos 5! ugh 
J. O. Marsh is Engr., Pacific Blectric | idég., 


Los Angeles, Cal. 
C. Leonardt, H. W. Hellman Bidg., Los 
eles, has submitted the lowest at 
$6, for the construction of concret. ‘op- 
ing and railing for the Main St. ige 
across the Los Angeles River. 


SACRAMENTO, CAL.—C. MM. Ph nney 
County Surv., on Dec. 20, submitted a :eport 
to the Board of Supervisors placing tho «st- 
mated cost of the proposed Sacramen': 1010 
County bridge to be used also by the ith- 
ern Pacific Ry. Co. in crossing the ra- 
mento River here at $160,670. Dr.» 'n85 
made by the surveyors of the two « ties 
and the Southern Pacific Ry. Co. en: seers 
allow an overhead structure for tearm 4n¢ 
ped ans. The lower level will be use! by 
the railroad tracks. 
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BOSTON, MASS.—The proposed Ea 
ton court-house and police building 
soon under. construction. The ar‘ 
plans arg tees The building is to 
cated tral Sq. Park. A portion 

to be three stories, the greater por 
basement, and will co 

















ge 


ey, 
ort 


slo 


gs 
es 
Ts 
nd 
by 








olement—January 6, 1910. 


ENGINEERING NEWS. 








.e cells are to be somewhat larger 


os regulations of the Massachusetts 
a jmission require. Cells for males, 
_ 1d juveniles. are to be entirely 
= ‘ELD, MASS.—The contract for 
aa onstruction _ the socal ye maninipes 
pon pulldi: 

© D ee the yw E. STEPHENS 
oO. Dinghamton the figures 


, 2,118, or $118,657" ‘ess than the 
i u proposal of the Stephens com- 
zn ording to the Springfield ‘‘Repub- 
The deduction of this sum was 
' sible after the Municipal Building 
ns yn bad taken into consideration 36 
. = bids as submitted by the win- 
.e contracts for heating and ven- 
plumbing and electrical work were 
ied on Dec. 30. A complete list of 
ontracts Nos, 2 to 5 was given last 
ds on this work were received on 


ESTER, MASS.—George C. Halcott, 
S Pub. Bldgs., has plans ready for the 

: | Lamartine St. school, which he es- 
it will cost $125,000 to build. Plans 

ifications have been completed for a 
, school-house three stories in height, 
ng an assembly hall and an unfin- 
; ory. the whole equivalent to a 20- 
rot hool-house, a8 proposed to be erected 
nd now owned by the city on Meade 
St accordance with the approval received 
ro 1e Committee on School-houses of the 
: Committee. 

RRS (Bagleville post-office), CONN.— 
re asked by Thomas D. Bradstreet, 
$ Comptroller, Hartford, Conn., until 

10 m., Jan. 15, for the ‘construction of 

‘ttages and one dining hall at the Con- 

at Agricultural College, Storrs, Conn. 

vill be received at Room 50, State Cap- 
jartford, Conn. Plans may be ob- 
aed of the members of the Commimttee, 
of Cuarles S. Palmer, Arch., Meriden, Conn., 

I H. Preston, Arch., Norwich, Conn. 
Cl s M. Jarvis, New Britain, Conn.; C. 
A pen, Willimantic, Conn., and L. J. 
$ Mansfield Center, Conn., 
( nittee, 

Pl JTNAM, CONN.—The Town has made 
an ppropriation of $55,000 for the construc- 
t if a school building. Edward Mullen 
is Chn. of Com. 

TORRINGTON, CONN.—The plans of 

Charies S. Palmer, Arch., Meriden, Conn., 
for the state armory to be built at Torring- 
ton, Conn., have been accepted. It is stated 
that proposals will be advertised for within 
a few weeks. 
ERLIN, CONN.—Bids will be _ received 
by Max J. Unkleback, Arch., 162 Main St., 
until noon, Jan. 8, for a complete heating 
and ventilating system for an 8-room school 
building in the Kensington District, Town of 
Berlin. Proposals must be addressed to 
John T. Molumpy, Chn., Berlin. 

*KINGS PARK, N. Y.—Bids are asked by 

» State Commission in Lunacy until 3 

m., Jan. 26, for the construction, in- 
riuding plumbing, heating and _ electric 
work, of four cottages for chronic patients 
at the — Park State Hospital, Kings 
Park, N. F. B. Ware is State Arch.; 
the Banttels “Albany; T. E. McGarr, Secy. of 


,omn 


NEW YORK, N. Y¥.—We are offficially ad- 
vised that C. R. Van Buskirk, Arch., 187 
Montague St., Brooklyn, has plans ready for 
a 3-story frame and asbestos block non-fire- 
proof bath house, hotel and dance hall, to 
measure 100 x 385 ft., for P Geneas, to 
be erected on Ocean Ave., Coney Island, at 
a cost of $75,000 for the building and $25,- 
000 for equipment. It will contain 40 rooms, 
4,000 bath houses, and a concrete plunge 
tank. Contract will be awarded Jan. 10. 
Dynamos, motors, boilers, and drying ma- 
chines will be needed. There will be a thea- 
ter on the roof. Noted on Dec. 

Robert F. Almirall, Arch., 51 Chaiiaes 
St., has filed for the Commissioner of Pub- 
lic Charities, plans for a 3-story pathologi- 
cal building, to be erected on Blackwell’s 
Island, at a cost of $46,000. 

The Einsworth Construction Co. has had 
plans prepared for a 12-story elevator 
apartment house to be erected at the corner 
of Riverside Drive and 113th St., at a cost 
of $750,000. The building will have a front- 
age of 75 ft. on the drive and 92.9 ft. on the 
street. Neville & Bagge, 217 West 125th St., 
are Archs. 

Plans have been filed for a 6-story apart- 
ment house to be erected at the northwest 
orner of Amsterdam Ave. and 108th St. for 
the I. Judis Building & Construction Co. 
‘he building will have a frontage of 100.11 

on the avenue and “swag 11 ft. on the street. 
W. Levitan, 20 West 3ist S&t., 
stimates the cost at £100,000 

Plans for an 8-story apartment house, to 

mtain suites for 4b families, have been 

led. The building is to be built from de- 
om it Mulliken & Moeller, 103 Park Ave., 
llth St., east of Broadway, for the 


are the 








rea Realty Co., Charles Newmark, 
res, It ts to cost $225,000. 
NEW YORK, N. Y¥.—On Dec. 30 Justice 


owling, of the Supreme Court, denied W. J. 
schieffin’s application for a permanent in- 
.unction restraining the Board of Estimate 
ind the Bridge Commission from letting the 
ontract for the municiual building. As soon 
as the iaunetien was denied the contract 
as let to the THOMPSON-STARRETT CO., 
4 Wall St., the lowest bidder. The com- 
any cdiered to erect the building for about 
$5,000,000. Earlier in the day the Board of 
‘stimate approved of modified plans for the 
oundations. In a northerly enetion of the 
te it has been impossible to reach bed rock 
without going down 180 ft. and on the recom- 
.endation of McKim, Mead & White, Archs., 
50 Fifth Ave., the foundation there will rest 
o caissons on sand. In the issue of a 23 


48 published the complete list of b re- 

sived on Dec. 20 by J. W. oieam Comr 
Bri the e work. 

a been filed with the gd 

Poor >= ar 
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Sts., Brooklyn, for the proposed St. An- 
thony’s Hospital, a $500,000 structure, to be 
located at Woodhaven, on the block bounded 
by Woodhaven and Vanderveer Aves. and 
Fulton and Elm Sts. The building is to be 
a 5-story and cellar brick and cement 
fireproof structure, 338.10 x 7 ft. The 
grounds cover eight acres. he floors 
will be of concrete and the itght, heat and 
ventilation and all sanitary arrangements 
will be of late system. There will be 16 big 
wards and 20 or more smali wards. 
On the third floor will be located a 
chapel, and on the fourth floor a children’s 
play room and amusement hall with galler- 
ies. The operating rooms, directors’ rooms, 
and dining rooms and kitchens, will be lo- 
cated on the first floor, and doctors’ exam- 
ination wards on the second. 

Plans have been filed for three 5-story 
flats to be erected on 179th St. west of 
Broadway, each to contain 21 suites of 
apartments, from designs by John Hauser, 
Arch., 360 West 125th St., for the Hargood 
Realty Co., ee Goodstein, Pres, the three 
to cost $165,000. 

NEW YORK, N. Y.—The Board of Direc- 
tors of the Bushwick Hospital are planning 
a new hospital building, work on which, 
it is expected, will be started within a year. 
The hospital officials have about completed 
negotiations for a new site, and will take 
title on Jan. 15, according to a statement 
given out recently. The site is located at 
Howard and Putnam Aves., a short distance 
from the present building, at Howard Ave. 
and Monroe St. The plan for the new hos- 
pital calis for a structure to cost about 
$75,000. It will be of modern construction. 
The preliminary plans for the structure 
show a 4-story and basement building, to 
be built of iron, stone and brick. The site is 
100 ft. square. 

A model tenement, which is to cost $100,- 
000, is to be built for the*City & Suburban 
Homes Co., 42 East 23d St., on 63d St., 175 
ft. west of Amsterdam Ave. The plot has 
a frontage of 137.6 ft. and is 87 ft. deep. 
The house will be six stories in height and 
will be built in accordance with plans made 
by P. H. Ohm. 

Schwartz & Gross, Archs., 347 Fifth Ave., 
have completed plans foran 8-story structure 
fronting on Riverside Drive, Audubon Ave. 
and 157th St., in the old Audubon Park sec- 
tion. The cost is placed at $600,000. It will 
be built for Centre Realty Co., H. D. Louns- 
bury, Treas. 

NEW YORK, N. Y.—Bids are asked until 
3 p. m., Jan. 17, by C. B. J. Snyder, Supt. 
School Bldgs., Dept. of Education, (1) for 
the general construction, etc., of additions 
to and alterations in Boys‘ High School, on 
the westerly side of Marcy Ave., between 
Madison St. and Putnam Ave., Boro. of 
Brooklyn; (2) for fire protection work at 
Public School No. 15, Third Ave., corner of 
State St., Boro. of Brooklyn; (3) for the 
general construction, etc., of additions to 
and alterations in Public School No. 7, on 
the southerly side of Van Alst Ave., about 
106 ft. east of Flushing Ave., Astoria, Boro. 
of Queens. 

BUFFALO, N. Y.—The Keystone Ware- 
house Co. will built a i-story warehouse, 
150 x 1,000 ft., on the Blackwell Canal near 


Michigan St. It will be constructed of cor- 
rugated iron. . Poole is Secy., 541 
Seneca St. 


NAPANOCH, N. Y.—See Elmira, N. Y. 

ELMIRA, N. Y.—Bids are asked by Col. 
Joseph F. Scott, Supt. of Reformatories, New 
York State Reformatory at Elmira, N. Y., 
until noon, Jan. 15, for furnishing structural! 
steel and iron work, exclusive of erection, 
for the hospital building at the Elmira Re- 
formatory; and for the steel and iron work, 
exclusive of erection, for the mess hall and 
kitchen at the Eastern - ag Pay Reforma- 
tory at Napanoch, N. Y. B. Ware is 
State Arch., the Capitol, pe N. Y. 

SYRACUSE, N. Y.—Pilans are being pre- 

y C. M. Hirschfelder and C. W. 

Associate Archs., 406 Exchange 
Pl. Bidg., Rochester, N. Y., for a church 
building for the Holy Trinity Church, Rev. 
John Reuland, Pastor, to be erected on Park 
St. It will be built of pressed brick and 
structural iron and will cost $50,000. 

ERIE, PA.—Cyrus K. Porter & Son, Archs., 
78 West Eagle St., Buffalo, are preparing 
plans for a 7-story and basement store and 
office building (remodeled), 64 x 140 ft., for 
the Scott Estate. J. P. Smart is Secy., 
Scott Block, Erie. 

PHILADELPHIA, PA.—John L. Fry has 
commissioned BE. Allen Wilson, Arch., Land 
Title Bldg., to plan 17 3-story houses he in- 
tends erecting at Broad St. and Lycoming 
Beta and for a number of 2-story houses in 


the 
Ww. oa. DOTTS & CO., 148 North Second St., 


-have the contract for the 4-story brick and 


terra cotta apartment house to be built at 
Broad and Venango Sts., for Samuel G. Sil- 
berman. The building "will measure 40 x 
108 ft. and will cost about $85,000. 

Plans are in preparation by E. Allen Wil- 
son, Arch., Land Title Bidg., for four 3-story 
apartment houses to be built at 46th and 
Walnut Sts. for Clarence R. Siegel. Each 
will measure 40 x 80 ft. and will contain six 
7-room suites. Every suite will have its 
own portico and will be finished in hard- 
wood. The —_, of the four buildings will 
be about $100, 

Plans have — finished by Watson & 
Huckel, Archs., 1211 Walnut St., for a 
building, which will occupy the site of the 
resent Boothby restaurant at 1229 Chestnut 
t. Builders will be invited to estimate upon 
construction in about two weeks and it is 
hoped to break ground for the structure Feb. 
1. Including the ground, which is valued at 
$1,250,000, the building will cost $2,500,000. 
It’ will be erected for the Colonial Realty 
Co. William L. Ludascher is Pres.; Her- 


man LL. Winterer, Vice-Pres.; "Henry 
Schimpf, Jr., Secy. and Treas., and Charles 
Pfeifer, a stockholder. Upon “completion it 
will tarned over to the Fairmount Hotel 
Co., a about to apply for a char- 
ter. will be of ornamental de- 


sign, 84 ft. on Chestnut St. and 145 ft. deep, 
20 stories high. 

Henry R. Schoch has had plans prepared 
by Morris Dillion for the erection of a 6-story 
concrete garage and office building to be 
erected at 144-46 North Broad St., at a cost 
of $75,000. It will measure 51 x ft. 

PITTSBURG, PA.—Bids for the erection of 
the Eighteenth Regiment Armory on the 
Schenley Farms property in Bellefield wii! 
be advertised for at once and it is expected 
that on Jan. 19 the Armory Board will de- 
cide when operations on the building shall 
begin. The Board will meet in Philadelphia 
that day and select the contractor for the 
armory. Col. A. J. Logan, Eighteenth Reg- 
iment. 

WASHINGTON, D. C.—The approved plans 
tor the completed Engineer School and post 
at Washington Barracks, according to latest 
revision, will require an expenditure of about 
$780,000. The plan includes | ge in 
addition to those aiready provided, which, 
arranged in the order of their immediate im- 
portance, and with the estimated cost of each 
stated, are necessary, as follows: Completion 
of stable, $1,700; buildings for post head- 
quarters, engineer school, library, and mu- 
seum (post power-house, heating plant, and 
trade schools), $429,000; bachelor officers’ 
quarters, $70,000; a of west bar- 
racks (Barracks No. 2), $40,000; store sheds 
for lumber, coal, pontoon material, wagons, 
etc., $25,000; observatory, $3,000; roads, 
walks, sidewalks, sewers, water supply, gas, 
one electrical distribution, $25,000; six sets 
N. C. O.’8 quarters, $66,000; one new stable, 
$20,000; quarters for chaplain, $20,000; post 
hospital, oe quarters for hospitall stew- 
ards, $10,000. 

It is probable that the Department of Jus- 
tice will be authorized to expend the follow- 
ing moneys for various public works during 
the fiscal year ending June 30, 1911: For 
work at the Washington, D. C., court-house 
and repairs thereof, $5,000; for continuing 
the construction of the U. S. penitentiary, 
Leavenworth, Kan., $100,000; for continuing 
the construction of the U. 8S. penitentiary at 
Atlanta, Ga., and the wall around same, 
$100,000; for continuing the construction, in- 
cluding necessary materials and machinery 
of the U. 8S. penitentiary, McNeli Island, 
Wash., $25,000; for the construction of a 
new family building at the National Training 
School for Boys, Washington, D. C., X 

Bids were received as follows on Dec. 2y 
by the Superintendent of the U. S. Capitol 
Building and Grounds, Washington, for 
furnishing the interior stone work for 
the Court-House Addition, Washington, D. C.: 
Vermont Marble Co., Proctor, Vt., $24,0U0; 
Hilgartner Marble Co., Baltimore, 28,990 , 
Blue Ridge Marble Co., Nelson, Ga., 780; 
B. A. & G. N. Williams, New York, 949,975; 
Rutiand-Florence Marble Co., Rutland, Vt., 
$20,778; Alabama Marble Co., Gantt Quar- 
ries, Ala., $25,000; William Bradley & Son, 
New York, $24,979. 

PORTSMOUTH, VA.—Two school buildings 
of twelve and eight rooms, respectively, for 
the accommodation of white pupils, and a 
12-room building for negro pupils, are ab- 
solute necessities in Portsmouth, according 
to a report transmitted to the School Board 
recently by a special conference committee, 
appointed to confer with the Finance Com- 
mittee of the City Council im regard to the 
needs of the public school system here. The 
Committee recommended, in a majority re 
port, the erection of these buildings, at a 
total outlay of $95,000, and the Council wili 
be asked to provide the funds necessary for 
these additions to the school facilities in 
Portsmouth. To acquire land and erect two 
buildings of eight and twelve rooms, respec- 
tively, for white pupils, the Committee es- 
timates that $65,000 will be required. To 
equip these buildings, $5,000 will be re- 
quired, it is figured. For the acquisition 
of land for a negro building and the con- 
struction of a 12-room structure, $25,000 
is ee estimated outlay, making a total of 
MERIDIAN, MISS.—Bids are asked until 
3 p. m., Feb. 8, by James Knox Taylor, Su- 
perv. Arch., Treasury Dept., Washington, 
D. C., for the extension, remodeling, etc. (in- 
cluding plumbing, gas piping, heating appa- 
ratus, electric conduits and wiring, and 
standard clock system) of the U. S. post- 
office and court-house at Meridian. 


MEMPHIS, TENN.—The SOUTHERN 
FERRO CONCRETE CO., Equitable Bidg., 
Atlanta, Ga., has been awarded the coptract 
to erect a 7-story reinforced-concrete, fire- 
proof hospital, 166 x 70 ft., for the Baptist 
Memorial Hospital Association. The con- 
tract was awarded on Dec. 21. John Gais- 
ford, Randolph Bldg., Memphis, is Arch. 

COLUMBUS, OHIO.—It is probable that 
the Board of Directors of the Union Station 
will decide to enlarge the train-shed by mov- 
ing the north wall 40 ft. to the north, so that 
two more tracks may be placed under cover. 
The Board meets in January. The cost of 
the proposed improvement will be about $50, - 
000 if it ~t carried out. 

OTTAW. OHIO.—Frank L. Packard, 
Arch., Gate Bldg., Columbus, Ohio, has 
been selected by the County Commissioners 
of Putnam County to draw the plans, pre- 
pare the specifications and superintend the 
work of building a $200,000 court-house at 
Ottawa. The exact nature of the construc- 
tion of the building, or any details, are yet 
undecided. Preliminary plans are now under 
way in Mr. Packard's office. 

ATHENS, OHIO.—Bids were received as 
follows on Dec. 28 by James Knox T os 
as - 
ington, D. C., for the construction of a post- 
office building at Athens, Ohio: 
McCaul Co., Tenth and m Sts., Phila- 
delphia, $81,795; Charles W. Gindele Co., 
Chicago, $88,500 ia, de Vault & Son. 


Canton, Ohio, oo goumstruction 
Co., Johnstow $8855 Gvorge Baker 
Long, Lexingts ez: cy. fos ogee a 
ae | Co., t Liv 

P. Wells, Philadelphia, gg My ae . 


Unkefer & Co., Minerva, Ohio, ‘fam 
Barnes Bros., Manchester, Va., ,000; 








Wiliam H. Fissell & Co., New Lage Ney 300 
Cecil L. Saunders, Clifton Forge, $77,- 
700; George S. Fenzel, Athens, Shion 1 803 


INDIANAPOLIS, IND.—Charles Mayer & 
Co., 20-31 West Washington St., will re- 
move to temporary quarters soon in order 
to have a new building, plans for which 
have been drawn by Rubush & Hunter, 
Archs., American Central Life Bldg., In 


dianapolis, erected on the old site, 
The building will cost approximateiy $15v, 
vuo. It is expected that work will begin 
about April 1 and that the building, which is 
to be ten stories high, will be ready for oc- 
cupancy by December, 1910. The building 
will have a frontage of 35 ft. and will have 
a depth of 1% ft.. running back to Pear! 
St. While the building is in course of con 
struction Charles Mayer & Co. expect to 
carry on their business in the building now 
occupied by The Indianapolis ‘“‘News,"’ which 
will remove to the building in course of 
construction across the alley from the pres 
ent location. 

TERRE HAUTE, IND.—James Boslog and 
Thomas McGuire will soon ask for bids for 


the erection of a large apartment house on 
the site of the building recently destroyed by 
fire. 

PEORIA, ILL.—Pians for the erection of 
the building which the First Trust & Safe 
Deposit Co. will erect at Main and Jeffer 
son Sts. have been completed. The Board of 


Directors has instructed R. T. 
Arch., The Temple, Chicago, Lil., to prepare 
pians for the construction of the building a 
once. The first step in the financing of the 
structure was taken when $70,000 was paid 
on the outstanding mortgages of $05,UU0u 
against the property and pians were made for 
paying the balance within a few days The 


New berry, 


officers of the company are Pres., Hugen: 
E. Prussing, Chicago; Vice-Pres., Col. Will 
iam J. Conzelman, Pekin, lil.; Secy., Harry 
F. Prusasing, Chicago; Treas., Dr. Frankliu 
DL. Kelly, Peoria; Counsel, John 5S. Stevens, 
of Peoria. The material for the building 
will be light colored stone for the first two 
stories, the next ten stories will be ligh 
facing brick, the last story and facing for th¢ 
haif story for the roof light stone. The en- 


trance will be on Adams 3t 


and three high 
speed elevators will 


furnish access to the 
upper stories of the building The plans 
being drawn contemplate the free use of 
marble in the interior. The first and second 
stories will be exira high and the second 
story will be adapted for banking purposes 
with full sized plate giass windows. The 
basement will be finished for a cafe. 

BEATRICE, NEB.-—Bids were received as 
follows on Dec. 20, by James Knox Taylor, 


Superv. Arch., Treasury Dept., Washington, 
for the construction of a post-office build 
ing at Beatrice, Neb.: J. H. Wiese, Omaha, 
Neb., $54,872; Northwestern Construction 


Co., Wahpeton, 8. Dak., $55,000; Genera! 
Construction Co., Hathaway Bidg., Milwau 
kee, Wis., $40,500; Hazelton & Walin, Chi 


cago, $47,000; Northern Construction Co., 
Milwaukee, Wis., $50, x % W. G. Campbell 
Lincoln, Neb., $45,475; M. wg or | Con 
struction Co., St. Paul. ‘Minn., $47,055 

ST. LOUIS, MO.—M. G. Clymer hes sold 
through the Mercantile Trust Co., Kightb 


and Locust Sts., a lot fronting 100 ft. on the 
north side of McPherson Ave. and 185 f 
deep, located just east of Union Boulevard, 
to the Sam Well Realty Co., Sam Weill, 
Pres. A group of apartments, six stories in 
height, and containing suites of three, four 
and five rooms, will be erected on the site 
The building will be modeled after the apart- 
ments in the Bast and wil! be equipped with 
elevators. It is estimated that the building 
will cost $100,000. 

HOT SPRINGS, ARK.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas 


ury Dept., Washington, DL. C., until 3 p. m., 
March 1, for the construction (including 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring), of an exten 


sion to the U. S. post-office at Hot Springs. 

EL PASO, TEX.—Frost & Frost, Archs., 
P. O. Box 27, El Paso, are completing plans 
for the bank building for the American Na 
tional Bank of Bl Paso. it will have eight 
stories. Estimated cost, $100,000 

OKLAHOMA CITY, OKLA.—James Knox 
Taylor, Superv. Arch. of the Treasury Dept., 
Washington, D. C., has awarded contract for 
the construction of a post-office at Okla- 
homa City, Okla., to M. J. GILL CON- 
STRUCTION CO., of Ardmore, Okla. at 
$209,196. Time, April 30, 1911. A complete 
list of bids was given on Dec. 23. 

*DENVER, COLO.—Bids are asked until 3 
p. m., Feb. 17, by James Knox Taylor, 
Superv. Arch., Treasury Dept., Washington, 
D. C., for the construction, including plumb- 
ing and drainage, of the U. 8. post-office and 
court-house at Denver, Colo. 

SEATTLE, WASH.—Plans have been com- 
pleted and contract will be let soon for the 
erection of a 6-story and basement apart- 
ment building to be erected in the Broadway 
District at a cost of $100,000 for the Queen 


Bay Building Co., O. E. Olson, Pres. 
VANCOUVER, WASH.—Bids are asked 
until 11 a. m., Jan. 27, by the Constructing 


M., for the: construction of an artillery 
stable of brick, with siate roof, for 138 
animals at Vancouver Barracks, Wash. 

PORTLAND, ORE.—Marshall-Wells Hard- 
ware Co., Fifth and Pine Sts., will start 
erecting on Feb. 1 a warehouse, to be 
located between 14th and 15th Sts., on John- 
son St., at a cost of $1,000,000, Jay Smith 
is Local Mgr. of the company. 

LOS ANGELES, CAL.—H. Alban Reeves, 
Arch., Chamber of Commerce Blidg., Los 
Angeles, Cal., and Mayberry "& Parker, 
Engrs., Pacific Electric Bidg., have pre- 
pared plans for a 6-story and basement 
apartment hotel, 117 x 70 ft., to be erected 
on Pico and Hill Sts., Los Angeles, tor Mrs. 
E. G. Reighard. Mail chutes, elevators, vac- 
uum cleaning system, steam heating, will be 
installed. 

Parkinson & Bergstrom, Archs., Security 
idg., Los Angeles, have been selected by 
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the Los Angeles Athletic Club as archi- 
tects for the club building to be erected on 
Seventh and Olive Sts. The maximum 
amount to be expended on building is $650,- 


000. The full amount is available and a 
10-stery structure, 148 x 155 ft. is being 
planned. 

LOS ANGELES, CAL.—The Knights of 


Columbus of Los Angeles are contemplating 
the erection of a $100,000 club house, to be 
erected at Pico and Alvards Sts. Plans for 
the building have been made by A. W. 
Pierce. 

A -story concrete addition will be added 
to the Hotel Hayward, at the corner of 
Spring and Sixth Sts., Los Angeles. Dr. 
Henderson Hayward is owner. Hunt, Hager 
& Burns, Laughlin Bidg., are Archs. May- 
berry & Parker, Pacific Electric Bidg., are 
Engrs. Estimated cost, $100,000. 

The SAN FRANCISCO CORNICE CO., 
Ninth and Bryant Sts., San Francisco, Cal., 
bas contract for installing the metal trim 
in the S-story reinforced concrete building, 
being erected for Thomas Higgins at Second 


and Main Sts., Los Angeles, Cai. Cost, $70,- 
0O0U, A. J. Haley is Arch., Citizens National 
Bank Bldg. A. C. Martin, H. W. Hellman 


Bidg., Engr.,; will soon ask for estimates for 
the mechanical equipment for the building. 


LOS ANGELES, CAL—J. C. Austin, 
Wright & Callender Bidg., Los Angeles, has 
heen commissioned to prepare plans for a 
building to be erected in the southwest por- 
tion of the city, for St. Mary's Academy. 
Cost, $100,000. The building will be fire- 
proof, 

Pians for the Historical Building to be 
erected in Agricultural Park by Los Angeles 
County at a cost of approximately $150,000, 
are nearing completion in the offices of Hud- 
son & Munsell, Archs., Stimson Bidg., and 
it is expected that construction will be be- 
gun in about 2% months. The architectural 
design for the front typifies the Spanish ren- 
aissance, and the plan for the building, as a 
a whole shows strength and simplicity. The 
central portion of the building will be a 
rotunda, and adjoining this will be three 
wings, one on the right and another on the 
left, each 50 ft. wide and 100 ft. long, and 
one in the rear, 50 x 75 ft. The rotunda 
and right and left wings will have 10-ft. bal- 
conies, with windows beneath. The rotunda 
will be 70 ft. in diameter, and will have a 
glass dome SO ft. high. The ceiling will be 
of glass and wainscot of marble. The wings 
will have glass ceilings. There will be a 
basement which will contain lavatories and 
work and storage rooms. The construction 
will be steel frame, brick and concrete, with 
exterior finish of red brick and terra cotta. 
The floors will be of reinforced concrete, 
overlaid with marble mosaic tile. The roof 
will be of mission style and will be con- 
structed of copper and ribbed glass. The 
extreme dimensions will be 176 x 310 ft. 

LOS ANGELES, CAL.—The design has 
been finally approved for a bank and office 
building to be erected by the Los Angeles 
Savings & Trust Co. at the corner of Sixth 
and Spring Sts. Parkinson & Bergstrom, 
Security Bldg., are Archs. The building will 
cost $500,000 and will have eleven stories. 
The LLEWELLYN IRON WORKS has con- 
tract for steel to be used. 

A 12-story steel and concrete building may 
replace present brick structure at the cor- 
ner of Spring and Third Sts., if plans of 
W. B. 8. Sullivan, of London, England, now 
in Los Angeles, are carried out. The pro- 
posed new building will cost $750,000. 
Negotiations have been completed for the 
transfer, for $222,500, of the property at the 
southwest corner of Broadway and Second 
St. to a syndicate headed by C. Wesley Rob- 
erts, which will erect a 10-story office build- 
ing to cost $300,000. The building will have 
a frontage of 50 ft. on Broadway and 110 ft. 
on Second St. It will contain about 300 


offices, with banking rooms on the first 
floor. It will be of reinforced concrete and 
of the best class in every particular. The 


exact date for beginning the erection of the 
building has not been determined. 

SACRAMENTO, CAL.—The contract for 
the People’s Savings Bank building, which 
will occupy the southwest corner of Eighth 
and J Sts., has been awarded, and it is 
likely that on March 1 will begin commence- 
ment of work preliminary to its erection. 
Contract was let to the THOMPSON-STAR- 
RETT CO., Bush and Kearney Sts., San 
Francisco. It will cost $200,000. 

SAN FRANCISCO, CAL.—At 
of the Board of Public Works, 
24, a contract was awarded 
BERGSTROM, Investors Bldg., 
struction of a house 
No. 12, 


a meeting 
held on Dec. 
to LANG & 
for the con- 
for Chemical Engine 
at a cost of $22,618. Contracts were 
also awarded for the construction of the 
Holly Park School, as_ follows: HANS- 
BROUGH BROS., 1028- Market St., general 
construction, $48,513; EDWARD GRUNDY, 
plumbing, $4,321; NATIONAL ELECTRIC 
cCO., electrical work, $1,432; AMERICAN 
AIR CLEANING CO., vacuum cleaning, $674. 

A building is planned by the William Ede 
Co, and will be erected in the south side 
of Market St., between Sixth and Seventh 
Sts. It will be a store and loft building. 
The cost is estimated at about $60,000. Ac- 
cording to the plans prepared by William 
Knowles, Arch., Mutual Bank Bldg., the 
building will be of Class C construction, 
six stories high, to cover a ground area of 
5O x 165 ft., running through to Stevenson 
St. 

A 5-story and basement family hatel will 
be erected at the northwest corner of Hyde 
and Bush Sts. at a cost of $70,000 for J. B. 
Treadwell of the J. B. Treadwell Co., Inc., 
of Los Angeles. The plans for this struc- 
ture have been furnished by T. Patterson 
Ross, Bush and Laguna Sts., and A. W. 
Burgren. The exterior will be of pressed 
brick. The structure will contain 110 rooms 
and suites, with tiled bathrooms for each. 
A reception hall in Italian style, flanked 
by marble columns, will be a feature of the 
construction. 

SAN FRANCISCO, CAL.—We are officially 
advised that plans have been completed for 
the proposed Olympic Club buildings in the 


Post St. lot owned by the club. Paff & 
Baur, 1166 Ellis St., are Archs. The build- 
ing will be five stories high and will be 170 
x 137.6 ft. It will have a granite face and 
granite columns. The first three stories will 
be of sandstone and the upper two stories 
will be of pressed brick. The rear of the 
structure will be occupied entirely by the 
gymnasium. The lower floor will be used 
exclusively for baths. Included in the bath 
part of the structure will be a salt water 
tank 140 ft. in length. The lower floor will 
be finished in marble and glazed tile. On 
the second floor the reception room, offices 
and directors’ room are to be placed. The 
third floor will be devoted to the main din- 
ing room, a large lounging room and a bil- 
liard room. On the upper floors the space 
will be divided into living rooms for the 
members. There will be a running track 
on the roof, a solarium and a roof garden. 
The quarters will be ready for occupation 
the first day of 1911. The building will cost 
$600,000 ; equipment, $50,000. Contracts will 
be let this month. 

BOISE, IDAHO.—The Boise & Interurban 
Ry. Co., Boise, expects to begin work next 
year on a passenger and freight station at 
Seventh and Bannock Sts. It will cover an 
area of 122 x 100 ft., will be two stories 
high and will be constructed of reinforced 
concrete, brick and stene. It is the inten- 
tion to add two stories to the building later. 
H. E. Dalton, Boise, is Gen. Mgr. and Pur. 
Agent. 

MONTREAL, QUE.—In order to provide 
increased terminal facilities for its expand- 
ing business, in the east end of the city, the 
Grand Trunk Ry. System has, through the 
Lachine, Jacques Cartier & Maissonneuve 
Ry. Co. (a subsidary company) made appli- 
cation to the City Council, through the Road 
Department, for permission to extend the 
line of the L., J. C. & M. Ry., through the 
north and east end of the city, to a terminal 
station which will, for the present, be used 
primarily for freight business. This will be 
located on St. Catherine St., between Harbor 
and Frontenac Sts., the new line running 
northwesterly, crossing Harbor and Ontario 
Sts., and thence to a connection with its 
present line at Jacques Cartier Union Junc- 
tion, where it will cross the line of the 
Canadian Pacific Ry. The Grand Trunk has 
acquired a portion of the land required for 
its terminals, and is making application to 
the city for the closing of the ends of the 
following three streets, between Frontenac 
and Harbor Sts.: Demontigny, Lafontaine 
and Logan Sts. H. G. Kelley, Montreal, is 
Ch. Engr., G. T. R. 

The St. Lawrence Hall, a hotel, will be 
pulled down soon, to be replaced by a 
1U-story building to be erected by the Do- 
minion Express Co. for a head office. Ac- 
cording to announcement by Canadian Pa- 
cific Ry. officials, the work of demolishing 
the hotel will be started about March 1. 

BRANDON, MAN.—A 100-room hotel will 
be erected next season at Brandon, by the 
Canadian Northern Ry. Co. M. H. McLeod, 


Winnipeg, is Gen. Mgr. 
WINNIPEG, MAN.—It is reported that the 
Marshall Field Co., of Chicago, has pur- 


chased a site in Winnipeg on Portage Ave. 
for erection of a department store. The 
price for the land is stated to have been 
$50,000. 


VICTORIA, B. C.—Bids have been called 
for a 6-story annex to the Empress Hotel in 
Victoria, B. C., owned by the Canadian 
Pacific Ry. Co. The new wing will cost 
$150,000 and will have 68 additional rooms. 
it will be completed next fall. Hayter Reed 
is Mgr. in Chief of Hotels, Montreal, Que. 


WATER-SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 


GUILFORD, ME.—We are officially advised 
that the Guilford Water Co., Guilford, has 
been organized and will construct a water 
system at Guilford next spring, consisting of 
about seven miles of 6, 8 and 10-in. c.-i. 
water pipe; 500,000-gallon reservoir and con- 
crete dam. The system has been designed 
and will be constructed by Charles N. Tay- 
lor, Contracting Engr., Wellesley, Mass. Bids 
for pipe f. o. b. Guilford were received as 
follows on Dec. 29: (a) 6-in., (b) 8-in., 
(c) 10-in.: M. J. Drummond & Co., (a) 
$30.40, . (b) “$29.90. (c) $29.90; Warren Foun- 
dry & Machinery Co., (a) $31.50, (b) $31.50, 
(c) 31.50; R. D. Wood & Co., (a) 29; (b) 
$29, (c) $29; via water, (a) $27.50, (b) 
ore (c) $27.50; John Fox & Co., (a) 
28.60, (b) 28.60, (c) $28.60; Donaldson 
lron Co., (a) $29.40, (b) $28.96, (c) $28.96; 
U. S. Cast Iron Pipe & Foundry Co., (a) 


$29.70, (b) $29.70, (c) $29.70; CHARLES 
MILLAR & SON CO., 127 Genesee St., Utica, 
Y., (a) 27.50, (b) $27.50, (c) $27.50 


(awarded contract); McWane Pipe Works, 
(a) $29.25, (b) $29.25, (c) $29 


CHICOPEE, MASS.—We are officially ad- 
vised that the Water Commissioners on Dec. 
231 awarded contract for the pump for the 
Fairview water-works to the HANNON & 
FENTON CO. C. E. Bogardus is Supt. 


*NEW YORK, N. Y.—Bids will be received 
by the Board of Water Supply until 11 a. 
m., Jan. 25, for Contract 54, for the con- 
struction of a portion of the Yonkers siphon, 
a deep pressure tunnel 16 ft. 7 ins. inside 
diameter, and about two miles long, — 
through three shafts from 100 to 150 ft. in 
depth, and a connection chamber with ap- 
purtenant works. The work is located in the 
city of Yonkers, about 144 miles northwest of 
the Mt. Vernon station on the Harlem di- 
vision of the New York Central & Hudson 
River R. R. T. Waldo Smith is Ch. Engr. 

Bids were opened on Dec. 31 by the De- 
partment of Water Supply, Gas and Elec- 
tricity for furnishing, delivering and laying 
water mains in Southern Boulevard and in 
133d St.: L. Gregory, 342 East 125th 
St., New York, $101,829; Soracci Contracting 
Co., $108,787 ; Wilton Construction be 
$125,315; H. E. Fox, 81 East 125th St., New 














i. —_ O'Leary Flanagan, 245 
2024 St., New York, $118 713 Melrose 
Gonueruatien Co., $108,202. 


NEW YORK, N. Y.—Bids were received as 
follows on Dec. 31 by the Department of 
Water Supply, Gas and Electricity for fur- 
nishing, delivering and laying water mains 
and appurtenances and removing existing 
water mains in Bushwick, Lewis, Lexington, 
Reid and Stuyvesant Ave., and in Beaver St., 
Boro. Brooklyn: H. E. Fox, 81 East 125th 
St., New York, $116,283; Deminick Bonacci, 
$122,391; J. A. Haggerty, $133,099; James 
Kelly, 41 Park Row, New York, $133,856; 
Robert Carter & Co., $123,073; Newman & 
Carey, $123,810; J. H. Holmes, $116,848; 
Empire City Contracting Co., $119,829. 

NEW YORK, N. Y.—A list of itemized 
prices for Contracts 53 and 9, received on 
Dec. 16 and Dee. 21, respectively, by the 
Board of Water Supply are given in this 
issue under Contract Prices, page 6. 

NEW BRIGHTON (8S. I.), N. Y.—Bids will 
be received by the Department of Water Sup- 
ply, Gas and Electricity, New York, until 
Jan. 12, readvertisement, for furnishing, de- 
livering and laying water mains and appur- 
tenances and removing existing water mains 
and appurtenances in Westervelt, Beechwood, 
Bismarck, Madison, Monroe, Tompkins, Ham- 
ilton, Second, Third, Fourth, Fifth, Sixth, 
Seventh, Crescent and St. Paul’s Aves.; Jer- 
sey, Henry, Belmont, Church, Nicholas, Vine, 
Fifth and Wall Sts.; Carroll, St. Marks, 
Egmont, Holland and Fort Places; Richmond 
Road, Daniel Low Terrace, Daniel Low Cir- 
cle and Richmond Turnpike. 

KEESVILLE, N. Y.—It is proposed to con- 
struct water-works here. Estimated cost, 
$20,000. Contract will be let in about four 
months. W. G. Stone, of Utica is Engr. 

ATLANTIC CITY, N. J.—The ATLANTIC 
CONSTRUCTION CO. has been awarded con- 
tract for the construction of a concrete tank 
at the water-works, to be used as a reser- 
voir. 

PITTSBURG, PA.—See item under Streets 
and Roads. 

CATASAUQUA, PA.—Contract was award- 
ed on Dec. 29 by the borough to GEORGE 
H. HARDNER, of Allentown, Pa., for the 
construction of the municipal water system 
here. 

BALTIMORE, MD.—See item under Streets 
and Roads. 

BALTIMORE, MD.—The Board of Awards 
on Dec. 29 awarded contract to the U. S. 
CAST IRON PIPE & FOUNDRY CO., 71 
Broadway, New York, for c.-i. pipe and fit- 
tings for the Water Department, at $55,170. 
B. T. Fendall is City Engr. 

WASHINGTON, D. C.—We are afficially 
advised that on Dec. 23, the District Com- 
missioners awarded contract to the THOM- 
SON METER CO., 100 Bridge St., Brooklyn, 
N. Y., for 1,000 %-in. Lambert meters, with 
the privilege of increasing the order 100% 
should the department so desire. 

KIMBALL, W. VA.—The city is to have a 
water-works and electric light plant to cost 
$100,000, exclusive of site. The contractor, 
L. KAUFMAN, Northfolk, W. Va., will begin 
at once the erection of a power-house and. 
other buildings. J. S. Shaw, Algoma, W. Va.,” 
has nearly completed surveys. 

FLORENCE, 8. C.—The citizens on Dec. 21 
voted to issue $30,000 of bonds for water- 
works extensions. 

LA FAYETTE, GA.—See item under Light 
and Power Plants. 

LAKE PARK, GA.—The city is considering 
issuing bonds for the construction of water- 
works. 


CUTHBERT, GA.—The city has awarded 
contracts as follows for improvement of the 
water and light plants: F. J. E, Ge- 
neva, Ala., artesian wells; R. D. COLE MFG. 
CO., Newnan, Ga., boilers; FORT WAYNE 
ELECTRIC CO., Fort Wayne, Ind., electric 
generators; FILER & STOWELL CO., Mil- 
waukee, Wis., engines; PLATT IRON 
WORKS, Dayton, Ohio, air compressors; J. 
B. McCrary & Co., Empire Bldg., Atlanta, 
Ga., are Engrs. D. A. McPherson is Mayor. 

GISSIMMEE, FLA.—The city has awarded 
contract to XAVIER A. KRAMER, Magnolia, 
Miss., for the construction of water-works. 

EAST CLEVELAND, OHIO.—Bids are 
asked until noon, Jan. Uy the Board of 
Trustees of Public Affairs for furnishing la- 
bor and material for laying a 6-in. water 
pipe, together with hydrants and other ap- 
pliances in a portion of Pitney St. Henry 
Wagner is Clk. 

EUCLID, OHIO.—The Village Council on 
Dec. 27 awarded contract for laying two 
water mains, one to be a high pressure main 
and the other low pressure to the WATER- 
WORKS CONSTRUCTION CO., at $34,000. 
Work will commence at once. The plan is 
to lay the water mains from East Cleveland 
through Euclid Ave. and across to Buclid 
village. 

UPLAND, IND.—Se item under Light and 
Power Plants. 

PONTIAC, MICH.—The Board of Public 
Works has awarded contract for 1,117 tons 
of c.-i. water pipe to the U. 8. CAST IRON 
PIPE & FOUNDRY CO., 217 LaSalle St., 
Chicago, at the following prices per ton: 
4-in. pipe, $26; all sizes over 4-in., $25.50. 
The pipe is to ‘be used for the water exten- 
sions. 

QUINCY, ILi—Bids will probably be 
called for this month for a high duty pump 
of 6,000,000 gallons capacity in 24 hours. 
Daniel W. Mead is Consulting Engr., Madi- 
son, Wis. 

DODGEVILLE, WIS.—We are officially ad- 
vised that the date for receiving bids for 
furrishing and erecting either a cypress or 
steel tank 22 ft. in diameter and 24 ft. high 
has been extended from Jan. 4 to Jan. 11. 
W. G Kirchoffer, 31 Vroom Bldg., Madison 
Wis., is Engr. 

MARION, 
that contract for constructing the proposed 
water-works and electric light vy) has been 


‘ 
KAN.—We are enge ad advised 






awarded to the Squire Electric ; 
Wyandotte St., Kansas City, Mo., a: 
from plans of Burns & McDonnell, 
Bldg., of Kansas City. 

WILSON, KAN.—The city has ¢ 
construct water-works here. Estima 
about $45,000. N. Coover is City ©) 

WAKONDA, 8S. DAK.—The citizen. 
21 voted to construct a water-work< ne 
W. O. Knight is Town Clk. ~ 


MIDLAND, TEX.—Bids are asked 
city until Feb. 15 for the constru 
water-works. O'Neill Engineering \. 
las, Tex., are Engrs. Estimated cost rr 

RALSTON, OKLA.—Bids are aske: he 
city until Jan. 17 for the constru of 
water-works and electric-light plant 
ing a well, building, triplex power 
alternating-current generator, oi! 
steel tank and tower, poles, wire, 
etc.; M. A. Earl & Co., of Muskoge« Y 
are Engrs. T. E. Bryant is City Clk 
for $25,000 have been voted 

ARDMORE, OKLA.—Bids are ask 
noon, Feb. 1, by the Mayor for the 
tion of sedimentation basins and 
plant, and extension of the presen ' 
main at the city lake. G. H. Brece ity 
Clk. : 

DENVER, COLO.—Plans for the ir: i 
of 20,000 acres of land in Arapahoe Ei- 
bert Counties, within 20 miles of her 
been filed with the State Engineer 1 
Kiowa Valley Reservoir & Irrigation (Co Le 
A. Reynolds, C. D. Griffith and H. < e 
are interested. Estimated cost, $500.) 

FREEWATER, ORE.—The citizen ave 
voted to construct a water-works ! 
Estimated cost, $16,000. G. P. Sande: 
City Recdr. 

VALLEJO, CAL.—Bids will be : ve 
until Jan. 8 by the Bureau of Supp an 
Accounts, Navy Dept., Washington, C 
for furnishing at the navy yard, Mar 
a vertical triplex fresh water pump. 

LOS ANGELES, CAL.—The following bids 
were received on Dec. 20 by the Board of 
Public Works for constructing two s: si- 
phons for the Owen's River aqueduct: L 

fg. Co., $22,315; Baker Iron Works. 3 


WW) 


950 ; Llewellyn Iron Works, $28,000 
Los ” Angeles. 
ESCONDIDO, CAL.—The Mutual Water 


Co., of Escondido, will bore 1,800 ft. of water 
tunnel and also will construct a cement tile 
pipe line 600 ft. in length. The tunne! work 
will be done by day work and pipe line ict by 
private contract. 

SAN DIMAS, CAL.—The San Dimas Irri- 
gation Co., of San Dimas, is installing a 
domestic water system at Charter Oak ; 2.1K 
ft. of water pipe is being laid; 32,000 [t. o: 
lumber required to cver the reservoir will 
be furnished by the SAN DIMAS LUMUER 
CO. J. A. KREITER of San Dimas is con- 
tractor for this part of the work. 

CALEXICO, CAL.—The city has voted 
$30,000 of bonds for a municipal water sys- 
tem. The Board of Trustees intend to con- 
struct three reservoirs of concrete and ce- 
ment; one to hold at least 50,000 gallons; 
two settling basins and an air pressur: 
will also be installed. All water main 
be laid in alleys instead of in the city 
street. The system involves the laying of 
30,000 ft. of pipe. Estimated cost, $12.21) 
Noted on Dec. 23. 

FORT MASON (San Francisco post-ollice), 
CAL.—Bids are asked until 11 a. m., Jan 
21, by Maj. George McK. Williamson, (on- 
structing Q. M., U. S. A., Fort Mason, for 
constructing a pumping station, smoke- 
stack, boilers, pumps, reservoir, flume and 
pipe at Presidio of San Francisco. 

PHOENIX, ARIZ.—The Secretary o/ the 
Interior has awarded contract to the FUL- 
TON ENGINE WORKS, of Los Angeles, ‘ 
for furnishing tunnel linings in conn¢ 
with the Roosevelt dam, Salt River proj 
Arizona, at $2,675. 

VERNAL, UTAH.—Gray & Grash, o! 
Lake City, are preparing plans for water- 
works. Estimated cost, about $12,000. B. P. 
Kelly is City Recdr. 

BUHL, IDAHO.—The citizens have voted 
to issue $25,000 of bonds for the purchase of 
the water-works. 


SEWERAGE. 


(* denotes that this work is advertise in 
Engineering News.) 


PROVIDENCE, R. I.—The Board of Con- 
tract and Supply has awarded contracts ior 
sewer pipe to WILLIAM A. HARRIS. Jr 
and C. M. KELLY. Estimated cost, $4,007. 

ANSONIA, CONN.—We are officially ad- 
vised that plans are being prepared tor the 
construction of a sewerage system to ©m- 
brace the entire city. At first the outfall 
sewer in Spring will be extended about 1,20" 
ft. This is 45-in. diameter, brick rom 
then work will continue steadily durins te 
summer. T. B. Clark is City Engr. 

NEW YORK, N. Y.—Bids were rece'yod 4s 
follows on Dec. 30 by the Departm:«t 
Parks for the construction of a brick drain 
in Van Cortlandt Park: W. J. Brennan, 
—-. Rodgers & Haggerty, Sl; 
Henry E Cty: $86,610; Marrone & Gasperin! 
$95,335 ; Bonnacci, $94,277 ; Louis ‘Vechs- 
ler, $95 600; J he .— Mt I — 
Crimmins, $102, Bri & Mel. 

; Ryan & Reilley, $58, 215 ; Ww. ( Cal: 
lins, $91,003; Hanover bantractiog, Co $96,- 

2; McHarg-Barton Co., 165 Broadway. 
New York, $84,193. 


BUFFALO, N. Y.—Bids will be received 
until 11 a. m., Jan. 11, by Francis G. ard, 
for ‘constructing t sew- 
pws : 0, 18, 15, 12 and 1''\0 
Roosevelt St., 18-in. in Chauncey St., ‘> and 
10-in. in Kensington Ave. and Deerfic!: Ave. 


SYRACUSE, N. Y.—Contract will be ict 
the spring for the proposed Harbor '''00 
improvement and intercepting sewer. /larty 

in is Secy. Intercepting Sewer Doar. 
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-TH PELHAM (Pelham post-office), 
nids are asked until 8 p. m., Jan. 18, 
Board of Trustees for the construc- 
a sewer system complete. Harold B. 

is Village Engr. 

sEY CITY, N. J.—Bids are asked by 
_rd of Street and Water Commission- 

2 p. m., Jan. 10, for the construc- 
a sewer in Sackett St. George T. 
is Clk. 

4 GIRT, N. J.—Bids were received at 
e of C. Edward Murray, Quartermas- 
eral, State Capitol, Trenton, on Dec. 
furnishing material and installing a 
disposal system at the State Camp 

is here. B. F. SWEETEN & SON, of 

en, N. J., have been awarded contract, 


pot. 
rSBURG, PA.—See item under Streets 
Koads. 
.ANTON, PA.—The following contracts 
been awarded by the City Council for 
work: O’BOYLE BROS., at $27,649, 
e construction of a sewer in Section 
the First Ward; F. DeANDREA, at 
for the construction of a sewer in 
, K, including Third St., and _ terri- 
adjacent; F. DeANDREA, at $11,795, 
he construction of a sewer in Section 
Williams and Blakely Sts. 
\UNT OLIVER, PA.—Bids were received 
ilows on Dec. 23 by the borough for the 
ruction of about eleven miles of sewers: 
F. Ferry, Crofton, $68,471; M. O’Her- 
& Co., South First and McKean Sts., 
{.iSl; Mellen & Daly, 21st and Sidney Sts., 
urg, $67,190; OTT BROS., 414 Wash- 
n Ave., Pittsburg, $62,289 (awarded 
ict); Thomas Cronin Co., 17th and 
| Sts., Pittsburg, $64,527; J. B. Sheets 
Kelly St., Pittsburg, $66,279. Engi- 
estimate, $61,639. Time of comple- 
n, nine months. William McClurg is Boro. 


PHILADELPHIA, PA.—See item under 


i 


\LTIMORE, MD.—See item under Streets 
nd Roads. 

LAURINBURG, N. C.—This city will ex- 
its sewers about 1,200 ft. and water 
1,000 ft. F. F. Wetmore, of Lumber- 

is Engr. 

FLORENCE, S. C.—The citizens voted on 
I 21 to issue $70,000 of bonds for the 
onstruction of a sewerage system. 

NEWBERRY, 8S. C.—The city has awarded 
ontract to BOWE & PAGE, of Augusta, Ga., 
for extending the sewer system, including 
ewer tanks, filter beds, at about $35,000. 

QUINCY, FLA.—Bids are asked by the city 
until Jan. 12 for the construction of a sewer 
system, including 7.5 miles of piping, 70 
manholes, 20 flushtanks and one septic tank. 
George H. Palmer is City Engr. 

MONTGOMERY, ALA.—See item under 
Streets and Roads. 

MONTGOMERY, ALA.—Bids are asked un- 
til Jan. 17 by the city for the construction 
of 6,000 ft. of 12-in. sanitary sewer from 
Highland Park to Southern outfall sewer in 
South Decatur St. 

*LOUISVILLE, KY.—C. T. McCracken & 
Co., of Columbus, Ohio, were lowest bidders 
at $50,000 on Dec. 24 for construction of the 
Jane St. sewer, 3,456 ft. long. J. B. F. 
Breed is Ch. Engr. Sewerage Comn. 

SEBRING, OHIO.—Eight bids were _ re- 
ceived on Dec. 27 for building the sewage 
disposal plant here. The lowest was that of 
JOHN SKEBLS, of Canton, Ohio, and con- 
tract was awarded to him, at $11,059. 

COLLINSVILLE, ILL.—Bids are asked un- 
til 7 p. m., Jan. 15, by the Board of Local 
improvements, for the construction of the 
mprovement of Sanitary Sewer District No. 
~, including septic tank, and the following 
approximate quantities: 10,727 lin. ft. of 
S-in., 4,017 lin. ft. of 10-in., 1,379 lin. ft. of 
l2-in. vitrified pipe sewer, 120 lin. ft. of 
l2-in. standard c.-i. pipe sewer, 36 brick 
manholes, 16 flush tanks, ten vitrified pipe 
lampholes, 210 cu. yds. of concrete. 
CORLISS, WIS.—The Chield Engineering 
Co., of Chicago, Ill., has made survey for a 
sewerage system and will prepare plans and 
pecifications. A. G. Cady is Village Clk. 
STOUGHTON, WIS.—J. T. Hard, City 
Engr., is completing plans for the construc- 
aa a sewer system. Estimated cost, 

MOUNT PLEASANT, IOWA.—The BUR- 
LINGTON CONSTRUCTION CO., of Bur- 
ington, has secured contract for sewer work 
' 60 cts. per lin. ft. for main sewer and 48 
ts. per lin. ft. for house-connections. 

P BOONE, IOWA.—We are officially advised 
hat the City Council has ordered the con- 
struction of a system of sanitary sewers in 
the Fifth Ward, which will comprise ap- 
proximately 9% miles of from 8 to 15-in. of 
vitrified sewer pipe. Bids will be received 
by the City Clerk until Jan. 26. Plans and 
vecifieations for the work are on file in the 
vitices of the City Clerk, and Karl C. Kast- 
berg, City Engr. 

Pe, ORT DODGE, IOWA.—Bids are asked un- 
"lo p. m., Jan. 10, by the City Council for 
the construction of a storm sewer. W. 

Tong is City Clk. 

_ARKANSAS CITY, KAN.—R. M. EBY, of 
Wellington, has secured contract for 3% 
miles sewer as follows: 6-in. 68 cts., 8-in. 
) cts.. 10-in. $1, 15-in., $1.30; manholes, 
each, $40; lamp holes, each, $10; flush 
anks, each, $75; for each additional foot 
of manhole over 6-ft., $3. ROBSON & LIV- 

INGSTON, of Kansas City, secured contract 

or a 900-ft. lateral 6-in. pipe at 65 cts.; 
tank ae each, $35; lamp holes, $5; flush 

“ ’ io. 

_ LINCOLN, NEB--©. D. CAMPBELL, of 
- rectng an qmereee contract for con- 
he . C. stwe 
2th St. sewer at $2,000 rs at $10,226, and 


_ JOPLIN, MO.—Contract for the construc- 








n of the West 
“< by the Clty Joplin sanitary sewer was 


oF Council on Dec. to RY 
KOST, of J — 
is City — at $36,852. J. B. Hodgdon 





SEDALIA, MO.—Plans and specifications 
are being prepared by Burns & McDonnell, 
Kansas City, Mo., 
construction of a sewage purification plant 


OKLAHOMA CITY, OKLA.—Bids are asked 
by the city until Jan. 10 for the construc- 
in Putnam Heights, 
Military Park, Epworth View, etc. 
man is City Clk. 

ANADARKO, OKLA.—The City Council on 
21 awarded contract for the construc- 


F. HILL CO., at $22,963. 
Helman Construction Co., 
Mo., $26,149; H. B. Derr Co., $28,701. 

tem in the southern section of the city was 


WENATCHEE, WASH.—Bids will 
in February or March for the 


Estimated cost, about $230,000. C. C. Ward 
SAN FRANCISCO, CAL.—Contract for con- 


has been awarded to WILLIAMS 
& BELSER, Mechanics Savings Bank Bldg., 
at about $9,609. 
Board of Public Works. Robert J. Loughery 
CONSTRUCTION 
417 Montgomery St., has been awarded con- 
tract by the Board of Public Works for con- 
structing Section B of the North Point main 
sewer at $64,819. Marsden Manson 
SAN JOSE, CAL.—The Town Trus- 
tees on Dec. 21 accepted plans and specifi- 
cations for the construction of the proposed 


COLTON, CAL.—The City Trustees have 
directed W. L. Brown, City Engr., to deter- 
mine street grades and prepare preliminary 
plans for a sewer system. 


is preparing plans for a new sewer system, 
with a new out- 
fall sufficiently large to provide for several 


has authorized the construction of a lateral 
sewer in Simpson and in Cushing Sts. and 
along the entire length of S$ 
J. Lindenfield is City Clk 


structing about 18,000 ft. of tile sewers, con- 


EXCELSIOR CONSTRUCT- 
PAVING CO., LTD., 


Bay St., Toronto, 


GARBAGE DISPOSAL. 


(* denotes that this work is advertised in 
Engineering News.) 


N. Y.—Bids were 
Street Cleaning, 


. Fitzgerald, 547 W. 45th St., 
60 cts.; piling, 10 cts.; Form II, 58 cts. and 


ets. and 14 cts. and 72 cts. and 14 cts.; Wil- 


The following bids were received for snow 
and ice removal on same date, 


Il, 37% cts. and 10 cts.; Norton & Gorman, 


3 Rutherford Pl., New York, no bid on Form 
I, 45 cts. and 10 cts.; William Bradley, 66th 
St. and North River, 45 cts. 
Donlon Contracting Co., 46 cts. and 
5 ets.; no bid on Form Il. 

received as follows for removal 
Borough of The Bronx: 
Contracting Co., 
Il, 65 cts. and 45 cts.; C. De Marco, 3 Ruth- 
William Bradley, 
66th St. and North River, 45 cts. and 0; and 
40 cts. and 0; Charles Schneider, 303 Doug- 


27 cts. and 8 cts. 


STREETS AND ROADS. 


(* denotes that this work is advertised in 
Engineering News.) 


state road work have been received at the 
office of the State Highway Commissioner as 
From R. 8. Hulbert, 
lin. ft. on the Greenswood road in the town 
of Winchester; 2,300 lin. ft. from A. B. Hill, 
Engr., on the road from Beard’s Corner to 
a. neree bridge in the town of Mil- 


Y.—Contracts for repaving 
have been approved by the 
City Council. Main St., from the Erie tracks 
to the city line, has been let to the GER- 
MAN ROCK ASPHALT & CEMENT CO., D. 
S. Morgan Bldg., at its bid of $22,380. Work 
will be begun as soon as the weather per- 
The same company will repave Kehr 
St., from the north curb line of Genesee St. 
to Urban St., and Alwin St. 
ASPHALT CO., 882 Ellicott Sq., will pave 
o 


To the L. H. GIPP CONTRACTING 
CO., D. 8. Morgan Bidg., will be let the con- 
tract for repaving Royal Ave., from Tona- 
wanda St. to Ontario St. 

NEW YORK, N. Y.—Bids were received as 
follows on Dec. 29 by Bird S. Coler, Pres. 
Boro. of Brooklyn, for regulating and repav- 
ing with asphalt pavement on a concrete 
foundation the roadway of Fifth Ave., be- 
tween Atlantic and Union Road: 
Uvalde Asphalt Paving Co., 
New York, $14,252; Brooklyn Alca‘ 


Hamilton Ave., Brooklyn, $11,114; Cranford 
Co., 53 Ninth St., Brooklyn, $14,512; Barber 
Asphalt Paving Co., 30 Church St New 
York, $14,113. Also for regulating and re 
paving on granite pavement on a concrete 
foundation the roadway of Sixth Ave., from 
Union Road to Prospect Ave.: Daniel J. Mc- 
Coy, $63,659; Newman & Carey, 215 Mon- 
tague St., Brooklyn, $64,722; Richard L. 
Russell, $65,945; Atlanta Contracting Co 
$63,505; John J. Guinan, Gravesend Ave., 
Brooklyn, $63,262; M. F. Hickey, informal ; 
Norton & Gorman, $64,616. 

The following’ bids were received on Dec. 
29, by John F. Murray, Pres. Boro. of the 
Bronx, for regulating, grading, setting curb- 
stones, flagging the sidewalks, laying cross- 
walks, building approaches and placing 
fences on Bartholdi St., from White Plains 
Road to Bronxwood Ave.: Perille & Sheil, 
$22,716; Voorhees-Sullivan Co Dorothea 
Pl. $24,826; L. J. Moran, $25,548; P 
Duffy, Fourth Ave. and 138th St., $25,: 
Wakefield Construction Co., 39 East 22d St 
$21,760; J. E. Malatesta, 3169 Jerome Ave 
The Bronx, $21,923; L. C. Rose, 737 East 
180th St., $23,185. East 222d St., from 
Bronxwood Ave. to Carpenter Ave.: Voor 
hees-Sullivan Co., Dorothea Pl., $24,561; L 
J. Moran, $: ; P. J. Duffy, Fourth Ave 
and 138th St., $25,966; Wakefield Construc 
tion Co., 39 East 222d §$ $22,260; J. B 
Malatesta, 69 Jerome The Bronx 
$23,388 ; L. C. Rose, 737 180th St., $22 
072; John Farrell, $24,122. Also for repav 
ing with asphalt blocks on a concrete foun 
dation the roadway of Walker Ave. (West 
Farms Road), from Unionpoint Road to 
Westchester Ave.: Barber Asphalt Paving 
Co., 30 Church St., $113,918; Hastings Pave 
ment Co., 25 Broad St., $115,283; Sicilian 
Asphalt Paving Co., $147,000. 

GLOUCESTER CITY, N. J.—The City 
Council has awarded to P. A. STEWART 
CO. the contract for street improvements as 
follows: Brick paving, $19,645; macadam- 
izing, $24,600, and amisite paving, at $11,- 
975. 

FLEMINGTON, N. J.—The contract for 
macadamizing one mile Ashbury-Ludlow 
Station road has been awarded to M. IRV- 
ING DEMAREST, of Sea Warren, N. J., for 
$6,823. Grant Davis, White House Station, 
N. J., is County Engr. 


PITTSBURG, PA.—It is planned to make 
the following street improvements: Diamond 
St. is to be widened to a uniform width of 
) ft., from Smithfield St. to Gala Alley. The 
street is now 50 ft. wide below Smithfield St 
Between Smithfield and Grant Sts. the street 
will be widened by taking 15 ft. off property 
on the south side of the street. It will only 
be necessary to take ten feet from property 
on the south side of the street between 
Grant St. and Gala Alley. Cherry Alley will 
be widened between Fifth and Sixth Aves. 
by taking a strip 30 ft. wide from the prop 
erty abutting on the east side of the alley 
This will give a thoroughfare 50 ft. wide 
A 10-ft. strip is to be taken from property 
on the north side of Fifth Ave., from Grant 
St. to Ross St., so that this section of the 
street will be 60 ft. wide, the same as the 
portion of the street below Grant St. Oliver 
Ave., between Smithfield and Grant Sts., is 
to be made a 44-ft. street to correspond with 
the width of this thoroughfare below Smith- 
fleld St. The additional 24 ft. needed to 
make this improvement will be taken from 
the property on the north side of the street. 
The extension of Grant Boulevard from Sev- 
enth Ave. to Sixth Ave., is provided for. This 
is to be accomplished by taking a strip of 
private property, 60 ft. in width, from Sev- 
enth Ave. to the north terminus of Dante 
Alley, and widening Dante Alley from its 
north terminus to Sixth Ave. by taking a 
strip from property on the west side of the 
alley. The boulevard will then be 60 ft. 
wide from Seventh Ave. to Sixth Ave. Straw- 
berry Alley will be widened from Liberty 
Ave. to the point of intersection of the alley 
and the proposed extension of Grant Boule- 
vard. The alley will be made 40 ft. wide by 
taking a 20-ft. strip from property on the 
north side of the alley. South 18th St. is to 
be widened from Josephine St. to Arlington 
Ave. A roadway of a uniform width of 3S 
ft. will be provided. The lower end of the 
street will be 60 ft. wide from building line 
to building line, but at the upper end it will 
not be wider than 52 ft. The sidewalks at 
the upper end will not be as wide as those 
at the lower end. A number of ordinances 
making the following appropriations are be- 
fore the City Councils: Reconstruction of 
Try St., sewer basin, $143,000; reconstruction 
of the Negley run basin, $207,000; new 
pumping machinery for water system, $550,- 
000; purchase of water meters, $150,000; 
purehase of additional land for filtration 
plant, $400,000; repairs to pumping machin- 
ery, $100,000; removal of Hump, $600,000; 
raising streets in flood district, $400,000; im- 
provement of West Carson St., Allegheny 
Ave. and Sedgwick St., $80,000. N. 8. 
Sprague is City Engr. 


BALTIMORE, MD.—Bids will be received 
until 11 a. m., Jan. 12, by the Board of 
Awards, care of the City Register, for the 
delivery of sand, gravel, cement and vitrified 
paving block, etc., for street work; also 
sewer and water-works materials for the 
City Engineer’s Department for the year 
1910. B. T. Fendall is City Engr. 


NORFOLK, VA.—The Board of Control has 
accepted the bid of PERRY W. RUTH & CO. 
for laying curb and gutters in 19th St., be- 
tween Omohundro and DeBree Aves., and 
paving Graydon Ave. and Blow St. The price 
for curbing and guttering is 70 cts. a ft., 
and for asphalt blocks, 38 cts. a sq. yd. 


WINSTON-SALEM, N. C.—We are offi- 
cially advised that the ATLANTIC BITU- 
LITHIC CO., has been awarded the con- 
tract for 6,700 sq. yds. of bitulithic pave- 
ment. 
























JACKSONVILLE, FLA.—We are officially 
informed that bids were received on Dec. 17 
by F. J. Hyde, Chn. Bd. of Comrs. of Duval 
County, for grading, curbing and laying 2% 
miles of vitrified block or concrete pavement 
on the Beach Road, 15 ft. wide. Gail L. 


Barnard is County Engr. The contract has 
been let to the PENINSULAR ENGINEER- 
ING CO., of Jacksonville 

*BIRMINGHAM ALA Bids will be re 
ceived by Maury Nicholson, City Engr., un 
til. 11 a. m., Jan. 19, for vitrified brick, as 
phalt, bitulithic or granitoid paving 
MONTGOMERY ALA.—The city will ask 





for bids soon in nine separate cor ts for 

as follow Street paver 31,2355 

; curb, 15,050 lin ; gutters, 10,100 
lit reset curb, 1,730 ft.; granite 
header stone, T10 lin. ft ilk paving 
(4.000 sq. ft.; storn sewer Ld-ir 3.085 
ft 1S8-in., 200 ft., 24-in 12-in., SU 
ft.. G-in., 500; inlet 1 basit 8 
brick in wall i> M I k drive 
way 265 sq. yds 

NEW ORLEANS, LA rhe Finance Com 
mittee hi recommended for acceptance th 
bid of J. A. Craven & Co,, 155 Tulane Ave 
or repairing a portion of Julia St. with the 
present granite block at «SO.S10; also the 
bid o Metropolitan Construction Co. for 
paving with sacre a portion of City Park St 
at $207,724. 

GLENDALE, OHI1O.-—Bids are ask until 
noon, Jan. 12, by the Board of County Com 
missioners for the following ounty work: 
Under Specification No. #04, for the improve 
ment of Congres Ave through the Village 
of Glendale, Springfield Township Fred 
Dreihs is Clerk, Cincinnati 

TOLEDO, OHIO.—THOMAS J KELLEY 
626 Avondale Ave has secured the contract 
for paving with brick Avondale Avs at 


about $10,000 
ISHPEMING, MICH.—Bids will be received 


by the Board of County Commissioner of 
the County of Marquette at its office in Ish 
peming, until 5 p. m jan. S&S for the 


clearing, grubbing and grading of two mile 
of Witch Lake Road rh read begin on 
the north bank of the Michigamme River 
thence northerly two miles toward Witch 
Lake The clearing and grubbing will be for 
a width at any point equal to the cut or fill 
and gutters at that point The grading wiil 
consist of approximately 6,906 cu. y« of 
embankment and 6,724 yds. of earth excava 
tion Yardage computed by the method of 
average end area Work to be completed 
not later than July 15, 1910 W. H. Jobn 
ston is Chn 


ROCHELLE, ILL.—A. E. RUTLEDGE, of 
Rockford, lil., has secured the contract for 


30,000 sq. yds. of paving here foy about 
$53,540. 

STREATOR, ILL.—The Board of Local Im 
provements has awarded the contract for 


paving North Park St. to JOHN 8. BAUER 
at $10,000 

ROCK ISLAND, ILL.—Bids were received 
on Dec. 18 for paving Ninth Ave and the 
contract has been awarded to the CITY 
CONSTRUCTION CO of Davenport, lowa 
at $14,645. The MeCarthy Improvement Co 
of Davenport, lowa, bid $15,023 

PEORIA, ILL.—The Board of Local Im 
provement has decided to resurface a portion 
of Adams St. with asphalt, at a cost of $36 
000. Clay Belsey is City Engr 

NAPIERVILLE, ILL.—Bids were received 
Dec. 20 by the Board of Local Improvement 
Alvin H. Biedleman, Secy., for furnishing 
material, grading, draining, curbing and 
paving with brick on a concrete foundation 
a system of roadways from plans of W. 8 
Shields, Engr., 140 Dearborn St., Chicac », 
lll., as follows Logan & Giertz, Elgin, Il11., 
$61,786; Marquette Construction Co., Chi 
cago, $66,884; A. E. Rutlidge, Rockford, LIL, 
$63,814; H. G. Goelitz, Oak Park, Ill, $66, 
150; John Hayes Sons Co., Naperville, $02 
748; Blaine & Brown, Columbia City, Ind 
$62,812; Illinois Cement Contracting Co., 
Springfield, Ill, $63,636; J. E. Salfisberg 
Aurora, IIL, $64,600; Federal Improvement 
Co., Chicago, $65,748. 


ST. PAUL, MINN.—The Board of County 
Commissioners, E. G Krahmer, County 
Audr., will receive bids in the spring for 
macadamizing certain roads in Ramsey 
County. J. H. Armstrong, County Surv is 
preparing plans now for the construction of 
the following macadam reads Centreville 
and Barlow roads and Lexington Ave. The 
improvements will cost $50,000 


DULUTH, MINN.—Thomas F. MecGilvray, 
the City Engr., has estimated the cost of 
paving various streets as follows Garfield 
Ave., donnelite or tar macadam, $74,000; 
granitoid, $86,000, and sandston¢ biocks 
$107,000 ; Lake Ave., sandstone block, $8,000; 
First Ave., with granitoid, $12,000, and 
Grand Ave., $51,000 


ARKANSAS CITY, KAN.—RUSHMORE & 
GOUTY, of Cherryvale, Kan., have secured 
eontract for paving Chestnut Ave. with pav 
ing blocks on 6-in. concrete base and asphalt 
fill at $1.53 per sq. yd. and paving six alley 
with paving blocks at $1.55 per sq. yd. J 
H. Matthews is City Engr. 


PINE BLUFF, ARK.—E. J. WETTERSON 
Chicago, Ill, has secured the contract for 
paving 32,000 sq. yds. with creosoted wooden 
blocks on concrete foundation in District 26, 
for $85,000. 


FORT WORTH, TEX.—The TEXAS BITU 
LITHIC CO. has been awarded a contract to 
pave with bitulithic pavement on portions of 
Missouri and College Aves. 


PAYALLUP, WASH.—We are officially ad 
vised that the WARREN CONSTRUCTION 
CO. has the contract for 19,000 sq. yds. of 
bitulithie pavement. 


TACOMA, WASH.—The BARBSBR A8- 
PHALT PAVING CO., Provident Bidg., Ta- 
coma, has secured the contract for paving 
with asphalt a portion of Yikinia Ave., for 
$98,671. Other bids received were as fol- 
lows: Coast Contracting Co., $108,777; 
Keasal Construction Co., $114,660, and Lister 
Construction Co., $109,740. 


PORTLAND, ORE.—The WARREN CON- 
STRUCTION CO. has secured the contract 
for 28,000 sq. yds. of bitulithic pavement in 
Portland. 
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MONROVIA, CAL.—The City Trustees have 
authorized the paving and curbing of Helio- 
trope Ave., from White Oak to Lemon Aves. 
L. BE. Hotchkiss is City Clk. 


FORT MASON (San Francisco post-office), 
CAL.—Bids are asked until 11 a. m., Jan. 6, 
by Major George McK. Williamson, Q. M., 
U. 8. A., Fort Mason, for constructing a 
supply road to the pumping station, Presidio 
of San Francisco, Cal. 

SANTA ANA, CAL.—The Board of Trus- 
tees of Santa Ana have ordered the paving 
and curbing of one block each on Hermonia 
and Claudina Sts. Bids for the paving of 
Center St., a distance of one mile will soon 
be called for. Cost of improvements, $40,000. 


LOS ANGELES, CAL.—The FAIRCHILD- 
GILMORE-WILTON CO., Pacific Electric 
Lidg., Los Angeles, has been awarded con- 
tract to improve 24th, Hope and Pico Sts. 

E. SCHELLING has been awarded a con- 
tract for improving Third 8t., from Fresno 
to Concord Sts., at $2 a lin. ft. for grading 
and graveling; 35 cts. a lin. ft. for cement 
curb; 17 cts. a sq. ft. for cement gutters. 

GEORGE R. CURTIS, of Los Angeles, has 
been awarded contract for improving San 
Benito 8t., from Brooklyn Ave. to Michigan 


Stu, at 10 cts. per sq. ft. for regrading, 
gravel and oil; $2.95 per lin. ft. for grading 
and graveling; 35 cts. lin. ft. for cement 


curb; JO cts. a sq. ft. for vitrified brick gut- 
ter; 14 cts. a sq. ft. for cement gutter; 12 
cls. a aq. ft. for sidewalk; $1.25 a lin. ft. for 
crosswalks. 

C. W. BRASHEAR, J. W. Hellman Bidg., 
Los Angeles, has the contract to construct 
20,000 sq, ft. cement walks and 4,000 lin. ft. 
cement curb in McCarthy Co.’s Normandie 
Sq. Tract, Los Angeles. Work is to be done 
according to specifications and under the su- 
pervision of the City Engineer. 


LONG BEACH, CAL.—Board of Public 
Works, Long Beach, has authorized the im- 
provement of Elm Ave. by grading, paving 
and construction of cement curb. F. 8. Craig 
is Secy. 

WHITE & GASKELL, of Long Beach, has 
been awarded a contract, at $12,000, for im- 
proving Quito, Redondo, Obispo, Sobranto, 
Second Sts. and Park Boulevard. The work 
includes 206,000 sq. ft. of improvements. 


INGLEWOOD, CAL.—The city of Ingle- 


wood has authorized the grading, oiling and 
curbing of Commercial St.; also construction 


of concrete culverts, sidewalks, etc. EB. D. 
Morrison is City Clerk. 
SANTA BARBARA, CAL.—The County 


Surveyor has been instructed to prepare 
plans and cross-sections for eleven miles of 
roads in the Goleta District. 


SALT LAKE CITY, UTAH.—We are offi- 
clally advised that the following bids were 
received on Dec. 24 for (a) Paving Exten- 
sion No. 51, (b) Paving Extension No. 60: 
P. J. MORAN (a) $70,308, (b) $151,474 
(awarded contract) ; McKay, Reed & Co. (a) 
$54,928, (b) $180,334; Stronge & Maguire 
(a) $86,042, (b) $188,121; Clark & Henery 
Construction Co, (a) $97,100, (b) $24,305. 
Time, (a) 240 days, (b) 300 days. Califor- 
hia asphalt will be used in both cases. Geo. 
U. Chaney is City Engr. 


MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


FALL RIVER, MASS.—At a meeting of the 
directors of the Stafford Mills held Dec. 29, 
it was voted to increase the capacity of the 
No. 2 Mill by adding between 10,000 and 
15,000 spindles. The L on the north side 
of the No. 2 Building will be extended 50 
ft. and carried up from three to five stories. 
A Harris steam engine of 1,800 HP. is to 
be installed in the No. 2 Mill in place of 
the engine that has been in use. 


BUFFALO, N. Y.—The Otis Elevator Co., 
G. H. Gardner, Mgr., Chicago and Granger 
Sts., will add to its plant at Girder St. and 
the New York Central R. R. Belt Line a 
l-story machine shop, 300 x 300 ft., of 
structural steel and brick construction. 
Later a foundry building will be added. 


BUFFALO, N. Y.—More than $100,000 is 
to be expended for additions to the plant 
of the Snow Steam Pump Works in this city. 
Bids are being received by the company, and 
it is expected that the work will be started 
shertly. The Snow Steam Pump Works has 
a plant on Roberts Ave. for the manufac- 
ture of pumps and engines. The addition 
to be built on the Buffalo plant will consist 
of one building about 200 ft. long and 80 ft. 
wide. This, with the increased tool equip- 
ment of the plant, will require an outlay of 
more than $100,000. Walter Laidlaw is 
Vice-Pres. and Gen. Mgr. The New York 
City offices of the company are 115 Broad- 
way. 


NEW YORK, N. Y.—We are officially ad- 
vised that Maximilian Zipkes, 103 Park Ave., 
New York, Arch., is preparing plans for an 
8-story loft and factory building to be built 
on the entire block front on DeKalb Ave., 
from Steuben to Grand Aves., Brooklyn, a 
plot 200 x 95 ft., by the DeKalb Realty go 
at a cost of $: 350,000. The plans will 
ready for bids in about two weeks. 

Ernest & Herman Levy, 72 Greene St., 
New York, ribbon manufacturers, are the 
buyers of a plot of about 34 lots in the 
Bronx, on Purdy and Odell Sts. and St. 
Raymond and Castle Hill Ave., adjoining 
the grounds of the Catholic Protectory. The 
firm will erect on the site a factory build- 
ing which will cost about $150,000 and 
which will give employment to 800 persons. 


ROME, N. Y¥.—We are officially advised 
that the Rome Soap Mfg. Co., George H. 
Brown, Secy., will build a 2 and 3-story 
factory, 140 x 160 ft. and 30 x 105 ft. The 
Houchin-Aiken Co. are Archs. and Engrs, 
45 33d St., wag ag N. Y. The contract 
has been let to the H. HAWES CON- 


STRUCTION CO., 500 Fitts Ave., New York, 
which desires sub-bids. 





SYRACUSE, N. Y.—A shoe factory is to 
be built by John 8. Gray, of the firm of H. 
H. Gray's Sons, manufacturers of women's 
shoes, with headquarters in the True In- 
dustrial Bidg. in North State St. Option 
has been secured by Mr. Gray upon a site 
north of both the Hrie and Oswego canals. 
A fireproof building of four stories will be 
erected. It will be of steel or reinforced 
concrete with 50,000 ft. of floor space. It 
probably will be 175 x 70 ft. in dimensions. 

NEWARK, N. J.—Plans are out for the 
new plant of the Lovell-McConnell Mfg. Co., 
365 Market St., Newark, which is to be lo- 
cated at 194 Wright St. It will consist of 
a 2-story brick manufacturing building, of 
mill construction, to cover an area of 50 x 
200 ft., a l-story brick foundry building, 
40 x 75 ft., and a brick structure to meas- 
ure 25 x 67 ft., which will be occupied as 
@ power-house, and excelsior storage room. 

The work of razing the old building at 715 
South l4th Et. has been started to make 
way for a 3-story brick mill building for 
the West Newark Saw & Planing Mili Co., 
which is to be erected at a cost of about 
$15,000. 

James 8. Pigott, Arch., Union Bidg., New- 
ark, has plans completed for the erection 
of the foundry plant of Edward Miller's 
Sons, at the foot of Berlin St. 


PHILADELPHIA, PA.—The WALDEMAR 
MARTENSEN CO., of New York, has a con- 
tract to build a 2-story ice manufacturing 
plant, 121.8 x 222 ft., at the southeast cor- 
ner of Ninth St. and Washington Ave. for 
the American Ice Co. A permit for the 
building has been obtained. The cost will 
be $69,000. 

SHARON, PA.—It is reported that the U. 
S. Steel Corporation will appropriate money 
for enlarging its Sharon and South Sharon 
works the coming year. It is said that the 
sheet mill will be extended and ten addi- 
tional mills erected, while ten more hot 
mills will be added to the tin plate mill. 





hot mills will be brought to Sharon from 
New Castle. One additional blast furnace 
and several open-hearth furnaces will be 
built at the North a The angie mill 
is not operated to full capacity because of 
a scarcity of steel, but with more open- 
hearth furnaces and another furnace stack 
the output will be considerably increased. 

MOUNT AIRY, S. C.—The Surry Mig. Co., 
of Mount Airy, N. C., has been incorporated 
with a capital stock of #§100,000 by F. H. 
Chamberlin and R. W. Watson, of Mount 
Airy, and Robert A. Love, of Gastonia, N. 
C. This company will engage in cotton 
manufacturing, but has not announced de- 
tails of its plans. 

COLUMBIA, 8. C.—The Glencoe Cotton 
Mills of Columbia, 8S. C., has been incor- 
porated with a capital stock of $100,0UU by 
Tf. Heber Wannamaker, of Orangeburg, S. 
C.; G. M. Berry, Cashier of the National 
Loan & Exchange Bank, Columbia, 38. C., 
and associates. The Glencoe company plans 
the construction and equipment of a plant 
of 5,000 spindles and accompanying appar- 
atus, for manufacturing cotton twine. It 
has secured a site for the mill and is now 
giving consideration to plans, specifications 
and other details. Mr. Wannamaker is 
planning the organization of another com- 
pany, to build a cotton factory at Orange- 
burg later on. 

GREAT FALLS, 8. C.—The management 
of the Republic Cotton Mills has awarded 
contracts for all the machinery needed. en 
building contract has been awarded to T. C. 
THOMPSON & SONS, of Charlotte, N. C. 
The mill building will be 650 x 135 it., hav- 
ing a 2-story room for the spinning depart- 
ment and a l-story room for the weaving 
department. The textile equipment will in- 
clude about 25,000 spindles and 1,000 looms, 
driven by 1 500 electrical HP., for the pro- 
duction of fine cotton cloth, the daily out- 
put to be probably 5,5u0 lbs. The initial 
electricity will be obtained trom the locai 





connection with this development, 

public company will create a comp: 
city by the construction of wate 
sewerage system, electric lighting 
sidewalks, streets, tenement cottage 
eratives, dwellings for officials, 

about operatives will be requ 
the mill, it is evident that an ; 
city of from 1,800 to 2,000 inhabita 
be brought into existence by the 

enterprise. By next July the com; 
pects to have the mill buildings r 
the machinery, and this machinery 

place ready for manufacturing by n: 
tember. The engineering is in c! 
Joseph B. Sirrine, of Greenville, § 

Republic Cotton Mills officials inc) 
following: Pres., Robert S. Meban 
Bellemont Cotton Mills, Graham, 
Vice-Pres., Thomas B. Fuller, of th: 
Belt Mfg. Co., Durham, N. C.; Secy 
Hal B. Mebane, of Graham, N. C 
is a report current that this plan 
first of a chain of mills to be built 

and South Carolina to utilize « 
transmitted from the various wat 
developments of the Southern Power 


(Continued on page 7.) 


CONTRACT PRICES. 


*DAM.—New York, N. Y.—Bids i 
were received as follows on Dec. 21 
Board of Water Supply for Contra 
the construction of Kensico dam, a | 
sonry dam across the valley of 
River, and appurtenant works, includ 
Rye reservoir, New Rye dike, b: 
tunnel, Bronx dike and Rye pipe-! 
work is located about three miles 
White Plains, near Valhalla stat 
JOHN C. RODGERS, 10 St. Nich 
JAMES M. RODGERS, 303 West & 
and JOHN J. HAGERTY, Fiatbus! 
(awarded contract); (B) America 
& Construction Co., 112 Nort! 
=. Philadelphia, Pa.; (C) George \ 











According to a statement of an official of transmission of the Southern Power Co., Broadway, New York: (D 
the American Sheet & Tin Plate Co., the with main office at Charlotte, N. C. In Cogan Co., Brewster, N. Y.: 
‘ ) (B) (C) 
Stream-control & maintenance of work to supply Bronx conduit (lump sum). $35,000.00 50,000.00 $6,000.00 $z 
230,000 cu. yds. excavation, Class A.. 49 1.00 .70 
,000 cu. yds. excavation, Class B.. 50 1.00 ‘90 
380,000 cu. yds. excavation, Class C..... eoleets 1.40 1.75 2.20 
30,000 cu. yds. excavation, Cla8s D....... eee e cee nec eter ceseenctesersenesereees 2.00 2.50 21 
40,000 cu. yds rock excavated without blasting and from foundation of “dam 1.50 50 75 
650 lin. ft. tunmel excavation.......e.e.seseececeees acceweledpisoneecesencic eee as 24.00 75.00 45.00 
40,000 sq. yds. special preparation of rock BUrfACEB... 6... cece e es occ ccccccccecees 50 BO 2 
30,000 cu. yds. refilling and embanking 4-in. layers........+-+s-e+-++++ cocccececs 50 70 60 
130,000 cu. yds. refilling and embanking, 6-in. layers.......... eccccecece occceseece 65 70 ‘53 
230,000 cu. yds. refilling and embanking, 12-in. layers.........++-+++: coeecoccecses 20 BO 20 
300,000 cu. yds. covering of reservoir DM hivecd vacacus bie eccheeaguens Perrier y BD 1.00 65 
650,000 cu. yds. refilling and embanking, deposited in PTT T 6 chd6od~eened 25 25 40 
100,000 cu. yds. surface dressing and grassing...... ee eases pes Keubinds bene sence 50 60 "50 
900,000 bbis. Portland cement ........seeeeeeeeeee Scasesees sees RAS RAS EOED coceee 1.50 1.50 1.34 
2,500 cu. yds. mass concrete, Class A....... covece Ceesecaes oc ccbeeetoeses ccesees 5.75 7.00 25 
35,000 cu. yds. mass concrete, Class B...........+..+. bdaTies seta be Scbedesees <enwe 5.25 6.00 6.00 
900,000 cu. yds. cyclopeaM MASONTY ...... cee eee cece eee eceecrecerces coe vcccccecese 2.65 2.50 3.00 
40,000 sq. yds. facing, cyclopean MASONTY .... 1... cece cence ceereeees a ode cesses 15 .bO 80 
60,000 cu. yds. concrete DIOCKS .......-.eeeceeceenerecees sey 7.50 6.00 11.50 
2,500 wu. yds. reinforced concrete, Class A....... pavenscevavecase ds o'er 12.50 10.00 10.00 
8,500 cu. yds. reinforced concrete, Class B......-ceeeeeeeeeeseereeece oe eéaseotss 9.00 8.00 12.00 
250 lin. ft. reinforced concrete ladders.............++.++- ad sala en acee pees eseve 3.00 8.00 2.50 
OOO Ge. 02. “VOMIS GMS  . onccecccccvecccccgvcccestenscccsepescecscdeceeuee naas 1.50 1.50 1.50 
BOOO Ct. FAS. GTOUE 2. cccccoveccccccsecsccccveccccccccccveccsscecescessesscsoes 5.00 7.00 5.00 
20,000 sq. ft. finishing concrete by ‘coating with grout, scrubbing, rubbing, etc..... 10 10 10 
75,000 sq. ft. tool dressing COMCTete......... cee cece ee eee scteeeeccencsceseererees 20 10 80 
125,000 sq. ft. granolithic finish or mortar facing applied to concrete. easdsebenesise .20 10 _-30 
2,000 cu. yds. dimension stones, Class A.......-seseseeeececeeseeeees eer ery ri 24.54 17.00 85.00 
1,200 cu. yds. dimension stones, Class B...... cewbe ny boeeebatethetenihoaaene eda 23.05 15.00 85.00 
11,500 cu. yds. dimension stones, Class C...........+.+6+ Shas sinnsecesaene BS yn 23.05 12.00 80.00 
15,000 sq. ft. fact dressing of quarry-faced work b pseu sheneusceveekeans Secewice 13 15 15 
80,000 sq. ft. face dressing of bull-pointed work........... sibateg eueee.e .25 17 .80 
4,000 sq. ft. face dressing rough-pointed work, incl. roughing for carving eroes ome +25 -25 -40 
160,000 sq. ft. face dressing of fine-pointed EL TONE BAT SEL REN ELE ON GID .30 .88 40 
150,000 sq. ft. face dressing of patent-hammered work, 4 ‘cuts. to the erry re 55 .40 .60 
1,000 sq. ft. face dressing of patent-hammered work, 6 or 8 cuts to the inch. 1.00 50 .60 
15,000 lin. ft. rounds not more than 3 ins. LARS RR ai SRS Ml ARR ECR ORK RR 40 40 50 
10,000 lin. ft. members of moldings not more than 3 ins, bees: SE EP Saye or ae .50 -50 50 
2,000 lin. ft. drips not more than 1 in. wide.............+.+6. Ss eecaanes gee xa “is .20 125 50 
1,000 lin. ft. chisel drafts not more than 3 ins. wide............. akpesee aera oeep 35 -25 45 
50,000 sq. ft. beds and joints, %-in. wide..........eeseeeseceeeceeeees vane hdneyes .23 15 .40 
175,000 sq. ft. beds and joints larger than %-in...... Steaks bee ek aee A Klee 18 13 .80 
-11,000 cu. yds. roughly-squared stone conan ERAS CREASES OSS E> ER ESC CEU DEE EAAS SRM 18.00 10.00 25.00 
1,000 cu. yds. ashlar MAaSONTy ......ccccccccccccccccccccensccresseseseseseceses 20.08 20.00 25.00 
400 cu. yds. brick masonry, of common, hard- burned, clay bricks. ehensuses sacha 10.00 15.00 15.00 
200 cu. yds. brick masonry of hollow, porous, terra cotta blocks or bricks...... 10.00 20.00 15.00 
13,000 cu. yds. dry rubble masonry and paving............-- downwind Redwen dees ey 2.50 3.50 2.50 
500 cu. yds. oe masonry and paving im MOrtar.........cceresecceccenevees 4.00 4.00 3.00 
15,000 CW. FER. FIPFAD | once ccdcccccccccesccscccoccccsecccceeccsseeencces gbabe anes * 1.50 3.00 1.50 
3,000 lin. ft. drilling small holes in rock or masonry ew de abe eee y sae in hewecaes 45 50 -25 
350 tons straight bell-and-spigot, cast-iron ae sank Maar aaeee nenasenk ves ees 60.00 60.00 75.00 
70 tons iron pipe ae castings ... ae ie ia 100.00 100.00 —s 
30 G-tm, WRITES «.« 0c0c0s ssécseess ° 40.00 or er 
6 12-inm. valves .......cccscccees noe 60.00 40. Py 4 
BPP IUPPLITeTTL Ee Ceri rrr Tere eT 300.00 150.00 rps 
2 gates and valves, Class” A, for works of sanitation ie Bashan ph Ke AR 40.00 20.00 J 
30 gates and valves, Class B, for works of sanitation.............ceeeseeceees 25.00 10.00 30.00 
30 gates, valves and cocks, Class C, for works of sanitation............+++.e00- 20.00 5.00 ao 
11,000 lin. ft. riveted steel pipe. ...... cc eer eee ec cece rene ee ene cece erences eaeeseeess 6.00 10.00 15.00 
250,000 Ibs. steel for reinforcing concrete arch bridge ribs.............ceeeeeeeeee- 04 10 , 
1,000,000 Ibs. steel for reinforcing concrete, not included in Item 61.............++«+- .03% -03 -06 
400,000 Ibs. miscellaneous cast iron, wrought {FON ANA Steel. .....cesscccsseccesecces .05 .08 = 
5,000 Ibs. galvanizing ......... Fo MaS Dae Cesmu twee neh Mab sed ba KeebO RUSE ER UES EAaSD .04 ~ < 
20,000 Ibs. bronze and copper ......... Riss cddabescnuedéeed answers 6hacee xaeete tone 4.75 ¥-4 
1,000 lin. ft. small steel pipeS..........e ese eee ee cece ence eer ereseereseeeteeeeees .20 F ~ 
100,000 Ibs. handling and setting metal-work, etc., furnished by the city.......... .02 .05 ene 
2,200 acres clearing ...... sctdkpeaoseviesseas (anageat+cetad ae aves ces thet eee 100.00 75.00 00 
QCTOS STUDDING 22.0 ccercccessccccccnsvccesesesecesteasesevessesesseoesents 100.00 50.00 100.04 rw" 
11,000 lin. ft. eyitrified pipe not exceeding 8 ins. in ‘interior ee PETER Eee .50 50 40 
7,500 lin. ft. vitrified pipe more than 8 ins. but not over 15 ins. in inside diameter .90 15 1.10 
3, 000 lin. ft. vitrified pipe more than 15 ins. but not over 24 ins. in inside diameter 1.60 2.00 1.50 
11, 000 cu. yds. porous materials consisting of crushed stone, gravel and sand...... 2.00 2.00 Se 
15,000 cu. yds. porous materials consisting of cinders, gravel mixed with sand, - 2.00 2.00 is 
200 cu. yds. clay .........+eese- de ni ccdewedesee cites ose’ one eave wos 6ais<ds ‘ 10.00 yy ae 
360 M. ft. B. M. timber and lumber Sonees pe Seeeae ee eee eee Te Rye Ge 70.00 age = 
5,000 lin. ft. round piles .......seeeeeeeeceees Veutavet beawenwenes en eeaem sibe-ess .40 74 m4 
110,000 lin. ft. stone boundary GMM a fice ssewask: ones ee ee ee Pdiavew ses -80 ° i” 
25,000 lin. ft. wooden fences and guard- ai SVesiv gd ee aeweaiee 9b Wes sen eves .30 4 4 
55,000 lin. ft. wire —T ob emaen seep pn seguk se wegee en Géeviagiseteis sedubcewlekes = 7 = 
lin. ft. man-proof FENCE .... reece e cece sree nseeseseeseres r j F 
— Gate-house cuperstructure and appurtenances at New ‘Rye ake (lump sum). 8,000.00 3,700.00 ate 7-4 
BOO sq. yds. glazed tiles .........ee cece eee ee ree ec eee eeeenenneenees BE EE ppm 10.00 ae ~ 4 
15,000 lin. fh electrical conduits ......... tvadsinas eoaae donuts date sar cues seseess 15 A x4 
1,200 sq. = waterproofing ..........eeeeeeecees dé kia dabedéu GW eawe ks <mehesre buns 1.00 ‘ 4 
1,000 lin. test-borings.......... pbscses cous wibaoem vas 5.00 5. 4 
15,000 cu. BS RRO | ck 5 5008s GOR son 0 vs ope ho tbieee des = py eS 
1,000 cu. yds. telford base ....... 50 Pt 4 
600 cu. yds. surfacing for paths.. Pt so os 
9,000 sq. yds. asphalt block paving . so Fy be 
10,000 sq. yds. brick paving .......cceeccererccceceereccsscceesessees S : 
Bond one OSA $1, 000,000. Time: : 


































i be ie tna See So & 


75.00 





Clee CO TD ao cis keccwccuccccccs  ccccccccccese $500.00 
= yds, excavation ........... Mbsavecastas GWeeaqwees 1.84 
ft. B. M. sheeting and bracing. RAsane we. . bawtu<es cwiee 55.00 
v iin. ft. round timber bracing ........ EET EO eC hae gece 20 
) sq. ft. channeling ..........+.. biaetieces' Leakucciene és 20 
“y cu. yds. forming embankment eosces SUUCEtete  odbvan es 15 
) CG, FOR, TE ccc wcseweccccccccccccceteveves  cecvvece 1.50 
5 M. ft. B. M. sawed lumber (yellow pine. or. Douglas fir). 55.00 
Ss M. ft. B. M. white oak lumber in miter sills and lock 
Okt nhestandsadeess oKseees $ 100.00 
4“ cu. yds. second- class concrete. ahh wee ad we aed 6's 7.00 
20 cu. yds. second-class reinforced concrete 10.00 
20 cu. yds. wash wall ..........06. reer rey i 2.25 
Ww sq. s. third-class stone paving......... 1.75 
OO cu. yds. first-class FIPTAP ....cccccccccccccess 3.00 
is cu. yds. second-class riprap ..........cc.eeees 3.00 
oO cu. yds. third-class riprap .........eccceceeeee 3.00 
su cu. yds. fourth-class riprap ............... 2.50 
15 SOG Si REI PE na nc accccdesecsetucecssc 05 
00 Ibs. metal reinforcement ................ .035 
700 Ibs. irom castings, plain ................ 035 
«600 Ibs. iron castings, machined .................. a 05 
236,000 Ibs. metal im lock gateS ........0ccccsesceeces 055 
78,000 Ibs. metal in buffer beams ............. .06 
000 Ibs, metal im lock valves ..............ceeee5: .09 
1,100 lin, ft. drilling bolt holes in rock......... .60 
Coffer-dams, pumping, bailing and draining (lump sum). 14,000.00 
CR I I UD occeccicts ask” Wiesredeeeces 250.00 
DARE: ED GUUS bdo wes ccc ccc discctve sesceses 850.00 
Deduct price to be paid to the State of New York for 
buildings in place, which are to be removed by the con- 
tractor without expense to the State (lump sum) ..... 500.00 
Totals. .6. ss MAREE AG GODARD R EEC eee eRe SOs ceh eR CdeR. Seeaneer $1,502,100 


Contract 70—The itemized ‘prices of the bid 
of SHANLEY-MORRISSBY, INC., 527 Fifth terford, were as follows: (This bid was the 
Ave., New York (awarded Barge Canal Con- 


tract No. 7) providing for about three miles timate; (B) SHANLEY- MORRISSEY, 
(A) 
Clearing UMP SUM ....... cee eeseeeees eh te 2,000 
757,600 cu, yds excavation ........... ales eae 
2M. ft. B. M: sheeting and bracing. . 55. 
300 cu. . forming embankment ................ 
210 OM. WEA TR cab cccccépcceccecs ‘ 1 
140 cu. yds. second-class concrete penvanene te é 7 
10,400 GU. FUR, WN WEE cob cca secccccscecscccccccee 2 
200 cu. yds. first-class riprap ....... 3. 
200 cu. yds. second-class riprap ........ ‘ 3 
200 cu. Ss. third-class riprap ......... Cebeh. vewds Vente avec 3 
200 cu. yds. fourth-class riprap ......... RddhzsbSs: WOCCEa ES ne 2 
6,500 Ibe. TRGE CROCIMGE, DURE cccscccccccccscses cocvsccse escce 
Totals 


iement—January 6, 1910. 
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__Buffalo, N. Y.—Bids were re- 
» C. Stevens, Supt. Public Works, were as follows: (A) Engineer’s estimate; 
Dec. 15, for the work of con- (B) Lupfer & Remick, 590 Ellicott Sq., Buf- 


falo, N. Y¥.; (C) Henry Tosh & Son, 
highway bridge over the Erie Byron, NOY: ) bey 











(A) (B) 
u. yds. CXCaVAtiON ..........e0ee- $0.61 $0.50 
u. yds. lining ..... eee eeeecees ee 1.50 1.50 
M. ft. B. M. ereosoted lumber 75.00 70.00 
in. ft. foundation piles ........... bo ‘85 
cu. yds. second-class concrete ..... 7.00 7.00 
ibs. structural steel ........sseeeeee 40 045 
“4. yds. wood block pavement....... 3.00 2.75 
ng highway traffic, lump sum. 1,200.00 1,200.00 
price to be paid to the State "of 
york for the bridge superstructure 
lace which is to be removed by the 
ractor without expense to the State.. 300.00 250.00 
ooeeeee eee cee vceccesececcccoce $17,268 $18,121 


t 71—Providing for the construction 
< and dam and for dredging in the 
River above Waterford, awarded to ) Eg 
SY-MORRISSBY, INC., 527 Fifth neer’s estimate; (B) SHANLEY-MORRIS- 
York, for Becca 561, 119, upon their SEY, INC.: 


Ww 


(A) 











Canal at Georgia St., Buffalo, 


reducing the price bid for excavation from 
$2 to $1.92 per cu. yd. The itemized prices 
of the bid as submittell were: i 


of anadaten in the Hudson River 


only one receiped on Dec. 28 by F. 
ens, Supt. Pub. Wks.): (A) sro orgy es- 


2 


| 


m 


cu 


RESSSRSE 





eeecee Wes cc aeee eSecsccscosccccccccccceeces cosccccccces Gea OUU 








BARGE CANAL.—Albany, N. Y.—Bids were 
reecived by F. C. Stevens, Supt. Pub. Wks., 
on Dec. 28, on four additional Barge Canal 
contracts, as noted last week The bids in 
detail were as follows: 

Contract 33-—For constructing lock gates, 


8.5 M. ft. B. M. sawed lumber (yellow 


pine or Douglas fir) .......... 


55 M. ft. B. M. white oak lumber in 


lock gates and sluice ...... 


oo M. ft. B. M. sawed iumber i: 


WOCRIER cc ccccccccccce <a 
50 cu. yds. second-class conc rete — 


Guards for Saratoga Ave. bridge 


SOU GED cee cceccandéas 
40 lbs. metal reinforcement 
2,023,000 lbs. metal in lock gates 
253,000 Ibs. metal in needle beams 
3SU,000 Ibs. meta: in lock valves 
154,000 ibs. uletal in guard gate 
37,500 Ibs. metal in sluice gate ....... 
17,300 lbs. machinery for movable dam. 


TOUR cacvcce 


MANUFACTURING PLANTS. 


(Continued from page 6.) 

BESSEMER, ALA.—A site has been se- 
lected for the plant of the Veitch-Matthews 
Engine Co., and it is stated that the com- 
pany will locate in Bessemer. The com- 
mittee, composed of Dr. J. A. B. Lovett, E. 
L. Huey and Dr. William Waldrop, have se- 
lected ground on Twelfth Ave. and 1¥th St. 

COLUMBUS, OHIO.—See item under Light 
and Power Plants. 

CLEVELAND, OHIO.—The Cleveland Tool 
Steel Co. is to build a plant in the spring, 
nearly doubling its capacity. A lot has been 
bought on East S2d St., and the building 
will cover 15,000 sq. ft. of ground. The lot 
was purchased by the Cleveland Too! Steel 
Co. of C. F. Brush, and is 200 x 15w ft. 
The building to accommodate the enlarged 
plant will be one story in height and of 
brick. The present plant of the concern is 
at the foot of West Third St. 

INDIANAPOLIS, IND.—The American Dry 
Kiln Co., Edward Gerrard, Pres., has or- 
dered plans for the construction of a dry 
kiln plant on Newman St. Estimated cost, 
$25,000. 

Leslie Cannaroe, L. H. & J. C. Gordon 
will ask for bids soon for the construction 
of several concrete grain tanks of 100,000- 
bushel capacity, on the site of the Pennsyl- 
vania elevator. Estimated cost, $25,000. 

KALAMAZOO, MICH.—It has been decided 
to increase the capital of the Bryant Paper 
Co. from $1,200,000 to $3,000,000 and to en- 
large the plant. Frank Millan has been 
elected Pres. and C. B. Wing, of Cincinnati, 
Vice-Pres. 

MILWAUKEE, WIS.—An addition to the 
factory of the Everwear Hosiery Co. at 1l72- 


178 Fifth St. will be erected that will double 


its capacity. Cost, $75,000. 

KANSAS CITY, MO.—See item under Light 
and Power Plants. 

SAN ANTONIO, TEX.—The Texas Louisi- 
ana Sugar Co., of San Antonio, Tex., will 
erect a sugar refinery at San Antonio. The 
company possesses 24,000 acres of beet land 
in the Rio Grande valley. 

LAWTON, OKLA.—The E. L. Shuford 
Mtg. Co., of Lawton, Okla., has awarded 
contract to the HOLLEM & TRUITT LUM- 
BER CO., of Lawton, for the erection of its 
mill building. This will be one story, 450 








AQUEDUCT.—New York, N. Y.—Bids were cover, etc., as advertised in issue of Dac. 
2. The itemized prices were as follows: (A) 


received on Dee. 16 by the Board of Water The ELMORE & HAMILTON CONTRACT- 


Supply for Contract 53, for the construction jNG CO., Albany, N. 


of Grassy Sprain cut-and-cover, Platte Ave. contract; (B) P. V. Smith Contracting 
and portions of Ardsley cut-and- Co., 125th St. and Lexington Ave., 


siphon, 





York; (C) David Peoples, 1000 Betz Bidg., 
Philadelphia, Pa.; (D) James M. Rodgers, 
303 West Sth St., New York, and John J. 
Hagerty, 56 Lenox Road, Flatbush, New 
York; (E) Pittsburg Contracting Co., 1942 


Forbes St., Pittsburg, Pa.; (F) Smith, Han- © 








70,000 
97,000 
80000 


34,000 
90,000 
100,000 

26,000 
67 000 





cu. yds. FORRGVER OC ROGIER ono oc cece cbcs cose vecccspeséstccsneces 
open-cut excav., Type A, Stas. 407- -433, y= wy & 515-521. 
5 a excav., Type B, Stas. 433-450, 57-464, 572 + 70 
Diy Ee eRe cies aaa kd ws ob be 06 64.00.56 6n 060 eareceks 
. open-cut excav., Station, 464 to Station 483, “Ty .) ee ee 
” open-cut excav., Stas. 483-515 & 521-559 + 15..... 
~ open-cut excav., Type y Stas. 58]-622 & 631-666 + 55.... 
. open-cut excay., Station 622 to Station 631, Type A Dake se 
“ refilling & embanking, Stas. 407-433, 450-457 & 515-521. 
refilling & embanking, Stas. 433-450, 457-464 & 572 + 70- 581. 
t refilling & embanking, Station 464 to Station 483........ 
= refilling & embanking, Stas. 483-515 & 521-5594 15........ 
ey refilling & embanking, Stas. 581-622 & 631-666455....... 
ss refilling & embanking, Station 622 to Station 631.......... 
a surface dressing and grasSiNg..........--eee ence een eenees 
os concrete masonry for squeduct in open cut & on embank.. 
” concrete masonry for culverts, emcee eimeR Ce dewccic 
~ BONE GENEID a Sev ccche Mh sbebccevccccrccnbccccccwcee 
rm rubble masonry and paving in mortar Puls weadvesevertasaees 
i dry rubble masoury and paving...........cceeeeeeeeeceee 
az sand, gravel and broken stone....... Sie ats e od aima te ¥s iw 
= surfacing macadam roads...........4++++. 
sluice gates and gate valves for permanent works 
gates and valves for works of samitation............25-e2eeeeeeeee 


tons cast-iron pipe and 4 ora pipe castings ... 
lin. ft. tile pipe, 





ime. OF lene tm Ginmeter: ....... cc cc cece ccecsccescs 








lin. ft. tile pipe, 8 ins. to 12 ins. inclusive in diameter............ 
lin. ft. tile pipe, larger than 12 ins. and not over 18 ins. in diameter. 
ME .-20,.. Bh a TONNE ck veces cscs cc cect ccwcnecaeceetus 
Testing six portions of aqueduct.......-.c cece ec ence ese ceererecs 
lin. ft. of exc. testing portions of aqueduct exceeding 200 ft. in length 
Tae. RPT isis k 6 Gdie ba cece ess viet oe Pisses de ce eecesaeess’ 
lin. ft. stone boundary walls............... eseeeguesev os tudsdes vee 
lin. ft. wooden fences and guard-rails ............-.-. Sal kbuhete ees 
lin. ft. man-proof ge ele 

lbs. steel for reinforcing concrete....... P 

Ibs. cast-iron, wrought ben eo ee eee ee 

TUG. Rica raciieveeccnivs Gece secslvessaavecsgen 

Ibs. galvan SURE bday shale nds sén'uss000s bese ee 

miles poles an supports for telephone system... 

miles conductors and their appurtenances for telephone system..... 
installing & maintaining tel. instruments & devices furnished Leah city 
COURIER SE SIDR ee ewb cee dots ci vateassecevoesesees gry 


ime required: 42 months. Bond: $870,000. 


= 


SRS comrsrS x: 
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sae 


SSskeerteseeseseesss 
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* BAYARD, 
Vestal, 
Feb. 15, 
plumbing, 
electric 
Hospital 
plant 
elect 


power 
and 


Hic Key & 














































































8, guard and sluice gates at va- 

were: » 
Charles 
New York; 
Falls 


$60.50 
110.00 


82.50 
Ss 


150.00 


$255,704 


spindies 


and 


N 


, ORE 
$15,000, is 
Shawnao 
not decided upon. 


CAL 


remode! 
and add equipment. 


CAL 


Cal 


brick 


120 


» CAL. 
il commence 
near 
last of February or t 
company has factories throughout the 
Workmen 
» construction 
used 
chased in Oakland. 
io, has made 
IRON WORKS 
steel. 
brick with a heavy wall 
, and two stories high. 
SAN DIEGO, CAL. 
solidated Brewing Co 
Cost of improvements, 
GLOBE, ARIZ.—J. 
organized the 
to meet 
mining district near Globe, 
pany will construct a foundry, machine shop 
shop. i 
be expended on 


NEV.—Heinze 
beet sugar factory at Santa Anna, Cal., 
taking up a project to erect @ $600,000 su- 
gar factory at Reno, 
, of Fallon, Nev. 


(G) 


“(@) 
$0.80 


70 


80 
10 
ris) 
10 
1.20 
BS 
35 
50 
35 
50 
50 
.60 
6.00 
7.00 
12.00 


~~ 





& 
: Bya8 


2 


3 


a a ee 
55 .58 .59 1.00 
.68 -70 85 1.00 
.90 1.35 1.21 1.00 
62 58 .52 1.00 
95 1.35 1.33 1.00 

1.12 1.39 1.63 1.00 
-27 2 .28 .25 
27 2 .28 .25 
27 35 .28 25 
27 .80 .28 25 
27 .40 .28 -25 
at 40 .28 .25 
.50 50 50 40 

5.25 5.00 5.25 5.50 

8.00 5.60 6.00 7.00 

15.00 9.00 12.00 12.00 

4.00 4.50 5.00 3.00 

2.50 3.00 2.50 3.00 

2.00 2.00 2.50 3.00 

3.00 4.00 3.00 3.00 

00.00 100.00 100.00 100.00 

50.00 50.00 50.00 25.00 

00.00 100.00 100.00 100.00 
40 .25 50 25 

1.00 .15 1.00 BD 

1.50 1.50 2.00 -15 

5.00 50.00 70.00 50.00 

900.00 700.00 500.00 250.00 

1.60 2.00 2.50 5.00 

1.70 1.60 1.60 1.60 
90 1.2 1.00 1.00 
40 40 40 40 
.60 .70 1.00 60 
.04 .04 .04 .03 
06 07 .06 10 
60 .70 15 1.00 
.02 .06 05 .05 
00 400.00 2430.00 300.00 
.00 100.00 150.00 100.00 
00 150.00 860.00 100.00 
.00 4,000.00 5,000.00 5,000.00 

$1,580,880 $1,593,020 $1,643,675 





$1,743,355 






Pa. 
Bridge & Structural Co 


break ground soon 


erecting a fac tory 


in 
Musgey, of Cleve- 
arrangements with the 


The 


will enlarge its plant. 


is interested also. 


Co., 
the Foye- "Root Co., 
New York; 
, 6 Beacon St., 

O'Hearn & Co., { 
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GOLDFIELD, NEV.—The Tonopah & Gold- 
field R. R. Co. intends to rebuild its shops 
at Goldfield instead of Tonopah. The shops 
and round-houses of the company at Tono- 
pah were burned some months ago. The 
company has announced that the shops will 
be built in Goldfield and that the general 
offices of the company will be established 
here. he shops will be double the size of 
the old shops in Tonopah. The construction 
will result in an expenditure of at least 
$100,000. H. R. Hanlan is Gen. Supt. and 
Pur. Agent. 

SALT LAKE CITY, UTAH.—We are offi- 
cially advised that the American Linen Sup- 
ply Co., Salt Lake City, will erect, at once, 
a 2-story reinforced-concrete fireproof laun- 
dry building, 245 x 60 ft., at 33 Bast Sixth 
St. It will cost $40,000 for the building and 
$40,000 for equipment. The contract has 
been let to VILLADSEN BROS., Dooly 
Bldg., Salt Lake City. Fred Hale ts Arch., 


Commercial Bldg., Salt Lake City. Steiner 
Bros. are owners. 
MONTEREY, MEXICO.—Juan Terrazas, of 


Chihuahua, Mexico, has purchased a glass 
factory in Monterey. The plant will be en- 
larged for the manufacture of bottles, win- 
dow glass.and other products. 
PHILIPPINES.—Bids are asked until 11 
a. m., Jan. 8, by . C. Hollyday, Ch. of 
Bureau of Yards and Docks, Navy Dept., 
Washington, D. C., for ice and refrigerating 
machinery at the U. S. Naval Station, Olon- 


gapo, P. I. Specifications are on file at the 
office of Engineering News, New York. 
MISCELLANEOUS. 


U. 8. RECLAMATION SERVICE.—AIll news 
relative to canal projects, etc., will be found 
under Water Supply—Irrigation. 


(* denotes that this work is advertised in 
Engineering News.) 


TILE DITCH.—Decatur, Ind.—Bids will be 
received by C. C. Ernst, Supt. Construction, 
until 10.30 a. m., Jan. 8, for construction of 
the David J. Barkley tile ditch. 

BOARDWALK.—Atlantic City, N. J.— 
Contract has been awarded to WILBERT 
BEAUMONT, Atlantic City, for widening the 
Boardwalk between Texas Ave. and Albany 
Ave., at $18,627. 

CITY IMPROVEMENTS.—Regina, Sask.— 
The city of Regina has laid out a program 
ealling for the expenditure of $500,000 on 
general civic improvements during the com- 
ing year. Address City Clerk, Regina. 

DITCH.—Eldora, lowa.—Bids will be re- 
ceived until noon, Jan. 12, by the Board of 
Supervisors of Hardin County for construc- 
tion of a tile ditch and drain in Buckeye 
Township. R. A. Vigars, County Audr. 


SPOKANE, WASH.—Bids will be received 
until 3 p. m., Feb. 9 by Jas. Knox Taylor, 
Superv. Arch., Treasury Dept., Washington, 
b. C., for installing a vacuum cleaning sys- 
tem in the U. 8. post-office, court-house and 
custom-house at Spokane. 


PIER.—Long Beach, Cal.—The City Engi- 
neer has presented to City Council plans for 
strengthening the pier at foot of Pine St. 
Estimated cost, $88,289. The work will in- 
clude the placing of 60,000 cu. yds. of rock 
and 700 cu. ft. of concrete. 


DITCH.—Fort Dodge, Iowa.—Bids will be 
received until Feb. 3 by the Board of County 
Supervisors, for constructing a ditch and 


drain in county Drainage District No. 100, 
requiring 5,710 ft. of 16 to 7-in. tile, etc. 
G. P. Smith, Engr., Fort Dodge; J. L. Han- 


rahan, County Judge. 


COAL-HANDLING PLANT.—Lucerne, Pa. 
~—A coal handling plant, including power 
plant and coal tipple, will be built by the 
Rochester & Pittsburg Coal & Iron Co., at 
Lucerne, Pa., to handle the product of the 
company’s mines at that point. L. W. Rob- 
inson is Prasc., Punxsutawney, Pa. 


WHARF.—Marion, Mass.—Contract for new 
wharf at Steward’s Island, Marion, Mass., 
250 ft. long, has been awarded to J. C. 
TERRY, Fall River, Mass. The G. W. & 
F. SMITH IRON WORKS CO., of Boston, 
will furnish the steel. F. C. Wales, 8 Bea- 
con St., Boston, is Engr. 


_MANUAL TRANSMITTER.—New York, N. 
.~Bids were received by the Fire Depart- 
ment as follows on Dec. 28 for furnishing 
and delivering a manual transmitter for the 
Fire Alarm Telegraph Bureau, Boro. of Man- 


hattan: Gamewell Fire Alarm Telegraph 
Co., 19 Barclay St., $6,250; Frederick Pearce 
Co., 20 Rose St., $6,460. 

FILLING AND GRADING.—New York, N. 
Y¥.—Bids were received on Dec. 21 by the 
Department of Public’ Charities for furnish- 
ing all the labor and materials required for 
filling and grading at Coney Island Hospital 
site on Ocean Parkway, north of Coney 
island Creek, Boro. of Brooklyn. Lowest 
bidder was Frank J. Gallagher, 490 Park 


Pl., Brooklyn, 


PIER. 
been 


at $9,740. 


Philadelphia, Pa.—Contract 
awarded by Jos. F. Hasskarl, 


has 
Acting 


Dir., Dept. Wharves, Docks and Ferries, for 
constructing substructure of Vine St. pier 
No. 19, North, Delaware River, to W. S. P. 


SHIELDS, Witherspoon Bldg., Philadelphia, 
at $294,000. Bids were received on Dec. 10, 
and lists of bidders and prices submitted 
were given in the issue of Dec. 16 


DREDGING.—New York, N. Y.—Bids were 


received as follows on Dec. 30 by Allen N. 
Spooner, Comr. Docks and Ferries, for 
dredging about 200,000 cu. yds. in North 
River, Boro. of Manhattan: Henry Du 
Boise Sons, 17 State St., 13% cts. per cu. 
yd.; W. H. Beard, 21 State St., 16 cts.; P. 
Sanford Ross, Jersey City, 15 cts.; R. G. 


Packard Co.,130 Pearl St., 14 cts. 
RECONSTRUCTING FERRYBOAT.—New 
York, N. Y.—Bids were received as follows 

on Dec. 29 by the Department of Docks and 


Ferries on Contract No. 1121, for furnishing 
all the labor and materials required for re- 


constructing the municipal ferryboat ‘‘Cas- 
tleton”’ J. W. Sullivan & Co., 827 East 
Ninth St., New York, $38,473; Waters, Gil- 
dersieeve Clever Co., $54,200; James She- 
rs Son, foot Houston St., New York, 

EQUIPMENT, FURNITURE.—New York.— 
Bids were received by the Department of 
Parks on Dec. 30 for work and materials for 
furniture and equipment of the new Public 
Library, Fifth Ave. and 42d St., as follows: 
Cobb Construction Co., 47 Liberty St., $543,- 

750; Library Bureau, 316 Broadway, $662,- 

3; H. H. Davenport, 150 Madison Ave., 
679,000 ; L. Marquet, 142 Bleeker St., $615,- 
375; Thos. D. Wadelton, 160 Fifth Ave., 

4,700; George W. Smith, 334 Fifth Ave., 

58,000; John Gill & Son, 12 West 31st St., 
597,000. 

TUNNEL.—Los Angeles, Cal.—The Los An- 
geles County Highway Commission has 
awarded contract for the construction of a 
highway tunnel and approaches aggregating 
one mile in length, between San Fernando 
and Newhall, Cal., to E. E. SHAFFER, Los 
Angeles, at $63,364, which was the lowest 
bid received. Bids on the concrete culvert 
on Foothill Boulevard were rejected and the 
work will be readvertised, together with 
other work in that vicinity. The tunnel is 
to be lined with concrete; the inside width 
being 20 feet and the height being 17 feet in 
the clear. The length of the tunnel is 435 
ft. The character of the excavation is soft 
sandstone, shale, with occasional beds of red 
conglomerate. Arthur E. Loder is Ch. Engr., 
International Bank Bldg. 


BULKHEAD.—New York, N. Y.—Bids 
were received as follows by the Department 
of Docks and Ferries on Dec. 21, on Contract 
No. 1027, for furnishing all the labor and 
materials required for preparing for and 
building a bulkhead wall, with appurten- 
ances, at Whale Creek, Boro. of Brooklyn, 
and for furnishing and depositing riprap 
thereat: McHarg-Barton Co., 165 Broad- 
way, $51,134; Grant Rohrer, 399 Broadway, 
$57,800; North-Eastern Construction Co., 225 
Fifth Ave., $53,740; N. Y. State Construc- 
tion Co., 1328 Broadway, $56,109; Phoenix 
Construction Co., 41 Park Row, $54,897; 


E. De V. Tompkins, 81 East 125th St, im 
587; W. H. Jenks, 59 Pearl a, 4300 
Geo. B. Sperin, $55,368; R. JZ. 
Staats, 29 Broadway, $61,250; x. «. Sub- 


marine Constructing Co., 130 Pearl St., 

$56,190; Godwin Construction Co., 30 Church 
St., $51,789; Cooper & Evans, 220 Broad- 
way, $51,700; Bart S. Uronin, $51,700. 

DRAINAGE.—Fremont, Neb.—Bids were re- 
ceived on Dec. 15 by the Board of Directors 
of Elkhorn River Drainage District. Four 
bids only were received and each bidder was 
awarded a portion of the work, as follows: 

STANDARD DRAINAGE CO., 7 
Minn., Cut-offs A, B, C, B, F, G, H, . J, K, 
L, M, N, O, P, Q, R and S., 213,800 -% Yas. 
excavation, 19,900 cu. yds. embankment, 
120.39 acres clearing and grubbing. Price, 
29,670. 

J. B. ARPIN DREDGING CO., Grand Rap- 
ids, Wis., Ditches 1, 2, 2a, 2b, 4a, 4b, 4d, 4g, 
5, 6, 7, 6b, 7a, 9, 10, 11, 12 and Gayton ditch, 
406,340 cu. yds. excavation, 2 acres clearing 
and grubbing. Price, $53,351. 

HORTON & MOSELEY, Lafayette, Ind., 
Ditches 3 and 4, 179,800 cu. yds. excavation, 
3,500 cu. yds. embankment. Price, $17,712. 

A. C. MILLER, Redwood Falls, Minn., 
Ditches 8 and 8a, 223,800 cu. yds. excava- 
tion. Price, $19,763. Total contract price, 
$120,496. 

Engineer's estimate: 1,023,740 cu. yds. ex- 
ecavation, 23,400 cu. yds. embankment, 122.39 
acres clearing and grubbing; estimated cost, 
$123,949. 

At the same time and place the Board of 
Directors of the Elkhorn Valley Drainage 
District awarded the contract for the exten- 
sion of above-mentioned ditch 3 through 
their district to HORTON & MOSELEY at 
engineer's estimate, 58,800 cu. yds. at $0.100 
per cu. yd. Roy N. Towl of Omaha, Neb. is 
Engineer for this contract. Arthur H. Nor- 
ris is Engr., Elkhorn River Drainage Dist., 
Fremont. 


U. S. POSSESSIONS. 


DREDGE.—Panama.—Bids were received as 
follows on Jan. 3 by the Isthmian Canal 
Commission, Washington, D. C., for furnish- 
ing one ten-yard dipper dredge to be deliv- 
ered knocked down at Colon or Ancon on 
the Isthmus: The only bidder was the Mo- 
ran Co., Seattle, Wash., which bid $210,033 
for the dredge complete; the bid included 
$51,079 for the hull; $35,097 for the engines, 
and $123,857 for the A-frame and all out- 
side parts; delivered at Ancon in 300 days. 


BUCKET CONVEYOR AND ENGINES.— 
Panama.—Bids were received as follows on 
Dec. 31 by the Isthmian Canal Commission, 
Washington, for one bucket conveyor com- 
plete and one driving engine to operate con- 
veyor and rock crusher: George V. Cresson 
Co., Philadelphia, (a) conveyor, $4,450; (b) 
engine, $10,300. Jeffrey Mfg. Co., Columbus, 
Ohio, (a) $6,400. Link Belt Co., Philadel- 
phia, (a) $4,480. Motley, Green & Co., 68 
Broad St., New York, (a) $7,263, $5,763; (b) 
$4,350, $5,125, $5,295. Power & Mining Ma- 
chinery Co., 45 Broadway, New York, (a) 
$6,975 ; (b) $7,985. Stevens-Adamson Mfg. 
Co., Aurora, Ill. (a) $7,263. Allis-Chalmers 
Co., Milwaukee, Wis., (a) $5,525; (b) $8,700. 
Exeter Machine Works, Pittston, Pa., (a) 
$7,600. 


LUMBER.—Panama.—Bids were received as 
follows for lumber on Dec. 23 by the Gen- 
eral Purchasing Officer of the Isthmian 
Canal Commission, Washington, D. C.: Some 
of the bids were on 1, 000 ft. B. M. (a), 
and others on 1,051,000 ft. B. M., (b) the 
latter quantity being desired by the Isthmian 
Canal Commission : ¥ . 
Savannah, Ga. (a) $38,651; 


Shore Lumber Co., Mobile, Ala., (a) $36,945 ; 


59 days. G. Elias & Bro., Buffalo, (a) $36,- 
523; 120 days. William D. Gill & Sons, 
Baltimore, (a) $40,827; 120 days. D. L. 





Gillespie & Co., Pittsburg, (b) $25,618; 90 
days. Gress Mfg. Co., 18 Broadway, New 
York, (a) $37,592. J. J. Newman Lumber 


Co., St. Louis, (a) $33,317; 108 days. W. R. 
Grace & Co., San Francisco, (b) $23,122; 38 
days. J. K. Joice, Chicago, $27.40 per thou- 
sand; 25 days. 


EXAMINATIONS. 


ENGINEER AND PLUMBBR.—Washing- 
ton, D. C.—The U. 8. Civil Service Commis- 
sion announces an examination on Feb. 2, 
to secure eligibles from which to make cer- 
tification to fill a vacancy in the position of 
Engineer and Plumber, $800 a year, at the 
Colville School, Washington, and vacancies 
requiring similar qualifications as they may 
occur, unless it shall be decided in the in- 
terests of the service to fill the vacancy by 
reinstatement, transfer, or promotion. Age 
limit, 20 years. Application form 1800 

DRAFTSMAN.—Philadelphia, Pa.—The U. 
S. Civil Service Commission announces an 
examination on Jan. 26, 27, 28, to secure 
eligibles from which to make certification to 
fill a vacancy in the position of Senior Me- 





Ordnance Department at Large th: 


the United States, unless it shall }. 2" 


in the interests of the service to {i ue 
cancy mentioned by reinstatement, .nsfer 
or promotion. Age limit, 18 years. plica: 
tion form 1312. Applications mus: filed 
prior to closing hour on Jan. 15. 

ENGINEER, DESIGNER, ETC (bany 
N. Y.—The State Civil Service ¢ ission 
will hold examinations on Jan. 22 47 th. 
following positions : 

Assistant Bacteriologist, Depar nt of 
Health, $900 to $1,200. 

Assistant Supervisor of Equipm Pub. 
lic Service Commission, Second strict 
$2,000 to $2,600 per year. Five y: expe. 
rience as locomotive engineer requ. 

Bridge Designer, $1,500 to $2,100 

Bridge Draftsman, $1,200 to $1,5 

Deputy Factory Inspector, $1,000 

Director of Laboratories, Depa, nt of 


Health, $3,000. 


Steam Engineer, Albany Count; rvice 


$900. Residents of Albany only. 
Water Analyst, Department o fealth 
$720 to 

















chanical and Optical Draftsman at the Applications should be filed on before 
Frankford Arsenal, Philadelphia, Pa., at Jan. 15. For detailed circular and plica- 
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Su olement to ENGINEERING NEWS. 


PRI} CH ANGES AND THE BUSI- 
NESS OUTLOOK. 

T on and steel markets have been 

Foundry pig iron is 50 cts. a ton 


qui 

cheap-r, but steel-making irons are in ac- 
tive demand at the old prices. The iron ore 
prices have been settled for this year on a 


higher basis than ever before. Wire pro- 
ive advanced $2 per ton and struc- 
tural rivets are \likewise up $2. 

In ‘he metal trades a wild speculation in 
the tin market carried prices to a-tew high 
level, but at least half of the advance has 
been lost since the new year opened. Cop- 
per is moving more freely at approximately 
u-ct. per Ib. higher. Lead had a sharp ad- 
vance of $6 per ton. 

Southern mills have made a uniform ad- 
vance of $2 to $4 a thousand on cypress 
lumber. Hard woods are in better demand 
and the market is exceptionally firm. The 
price has advanced slightly. In the paint 
trade white lead in ofl is up %-ct. and lin- 
seed of! is 5 cts. a gallon higher. The 
last advance puts it to a higher level than 
before In years. 

A furious speculative movement in cotton 
carried the price to unusual figures. This 
is having its effect on finished products such 
as belting, waste, and cement bags. 

The Department of Agriculture computed 
the farm value of the five principal cereal 
crops, on Dec. 1, 1909, as $2,900,000,000. 
This is the highest figure ever recorded. In 
cotton, too, the planter has reaped more 
benefit from the high figure than any time 
since the resumption of specie payments. 
The value, to the planter, of this year’s 
cotton crop will be not less than $700,000,- 
000. The January dividend disbursements 
were the largest on record, amounting to 
$202,000,000. Money is quoted at higher 
figures, which {s another indication of tn- 
dustrial expansion. 

Labor is unusually restless. Early in De- 
cember the switchmen in the Northwest 
went on a strike and there were numerous 
demands for increased wages in the steel 
mills. In fact, requests and demands for 
increased compensation have been of almost 
daily occurrence. Steam fitters in New 
York struck for a 10% increase this last 
week, thus violating the Building Trades 
agreement. 

No ordinary unrest is this, for the plea is 
that the increased cost of living makes 
higher compensation necessary. In_ this 
they have a champion in no less a person- 
age than the President of the United States. 
Strikes In midwinter are not a frequent oc- 
currence. 

Among the important new work projected 
or under way is the Quebec bridge, which 
will call for about 60,000 tons of structural 
shapes. The contract for the foundations 
has been let at a cost of $1,500,000. The 
U. S. Steel Corporation is planning to spend 
about $100,000,000 for new plants at the 
head of Lake Michigan. The same com- 
pany will make important additions, through 
subsidiary concerns, to plants in the South. 

The Chicago, Milwaukee & St. Paul R. R. 
will start the construction of about 150 
miles of new line. The Chicago & North- 
vestern R. R. is planning to build 125 
‘alles; the beginning of an extension to the 

ast, 

A new hotel and exhibition hall is plan.ed 

or Chicago that will involve an outlay of 

*9,000,000, Work has been started on the 
Whitehall Butlding extension in Now “York. 


‘are quoting salmon at $7; 


LABOR. 


High-class labor is in excellent demand. 
In practically every line of skilled work 
there is a crying cal) for workers. Laborers 
for outside work are in good demand in spite 
of a heavy snow and freezing weather in 
New York. The employment agencies have 
few men of this character, but for such as 
are sent out the following wages prevail: 
Laborers, general exc avating, dry clean sur 
face work, $1.50 to $1.75 per day; wet or 
rough work, $1.75 to $1.85, tunnel workers 
$2 to $2.10. Practically all the experienced 
tunnel workers can secure employment on 
the Ashokan contracts. Good foremen com- 
mand $2.25 to $2.75 per day, lumbermen can 
easily obtain $26 to $30 per month and keep. 

In the skilled trades, grinders, lathe hands 
and milling machine men are hard to obtain. 
Wood workers skilled in the use of machine 
tools command $2.50 to $3 and are in espe- 
cially good demand in the South. Iron mold- 
ers are likewise scarce and $3 is paid for 
good hands, while experienced piece workers 
can make from $4 to $6. Pavers in Newark, 
N. J., are getting 65 cts. an hour. 

The total arrivals of immigrant passengers 
at the port of New York during 1909 was 
921,257, an increase, compared with the pre- 
vious year, of 520,000. 


CEMENT. LIME AND BRICK. 


PORTLAND CEMENT.—The market is 
lifeless. In New York harbor practically all 
the lighters are tied up and no deliveries 
are being made. Some little business is 
ruling outside the city, but this is only for 
an occasional carload. Prices, however, are 
unchanged from our last report. For deliv- 
ery within lighterage limits in New York 
City, $1.43 per bbl. is asked; in Philadelphia 
the price is $1.42; in Boston, $1.52. Some 
manufacturers are willing to maké long 
time contracts and some bidders on the Erie 
Canal work have agreed to maintain the 
price for the “life of the contract.” This 
would be about two years. The largest work 
in sight is that of the Brooklyn Subway, 
which will involve half a million barrels. The 
year 1909 was an improvement over the pre- 
vious one, but the production last year was 
not equal to that of two years ago. One 
company, in its annual report to the stock- 
holders, stated the situation as follows: 
“The present year has been the worst ever 
known in the cement industry. The mills 
of the country have been run to about 60% 
of their capacity, and the production has 
been marketed at the lowest prices ever 
known—in many cases, at or below cost.” 

Imported cement is unchanged in price, 
Alsen’s being quoted at $2.40 and Dycker- 
hoff’s at $2.43. 

A correspondent in Buffalo quotes Port- 
land cement delivered in that city $1.60 per 
> in Los Angeles, Cal., it sold at $2 per 


NATURAL CEMENT.—The trade is just 
as dull as in the Portland line. The nominal 
price continues 80 cts. per bbl. delivered 
within lighterage limits New York City. 


LIME.—Quotations are steady and for 500- 
bbl. lots New York City the following prices 
prevail: State common, per bbl., 75 cts.; 
Rockland-Rockport common, 92 cts.; Rock- 
land-Rockport special, 320 Ibs., $1.37; se- 
lect finish, 350-Ib., net, $1.60; New Milford, 
$1.30; hydrated, per ton, $9. 

BRICK.—Prices are slightly higher than 
a month ago, but since the last report. in 
this paper, they have sold as low as $5.25. 
The cold weather has had a neutral effect, 
it has retarded shipping, navigation on the 
upper Hudson closed Dec. 11, and the build- 
ers are not laying brick. Prices today, for 
Hudson River common brick delivered along- 
side of dock, are $5.75 to $6 per M. 

The brick makers in and about Trenton 
advanced prices $1 per M. Dec. 18. They 
rough hard at 
$8."and straight hard at $9 per M. 

Seconds and hard brick are $4 to $4.50 
per M. 

White enameled brick can be had at $60 
per M. for the American size and $80 per 
M. for the English size. This price is de- 
livered at the work in New York City or 
- © b. cars in the Eastern and Middle 
States. 

BRICK PRODUCTION.—The United States 
in 1908 turned out $108,062,207 worth of 
brick and tile manufactures. Every State 
and Territory in the Union contributed to 
the totals, but Ohio led all others with prod- 
ucts valued at $15,915,703 for the year. 

Under the general classification by the 
Geological Survey, virtually everything in 
clays except the distinct potteries is in- 
cluded—common brick, vitrified brick, sewer 
pipe, architectural terra cotta, fireproofing, 
hollow building tile, stove linings, and all 
classes of drainage tile. 

Of all these manufactures of the year the 
common brick leads in total value, estimated 
at $44,765,614, or fully 43.18% of the 
total production. But it required 7,811,046,- 

of these common brick to foot the total. 
For these brick, too, the price at the ae 
slumped from $6 a thousand in 
$5.73 in 1908. Of these common brick mt 
nois produced the largest number, shown to 
a 1,119,224,000, at $4.82 a thousand at the 
ilns. 

Those two varieties of clay products which 
showed increases in 1 were vitrified brick 
for paving and the common drain tile of the 
country. The vitrified paving brick es 
showed an increase of ee eo 
decrease in value from $11.02 to $10.90 rs 


.86 a thousand Ohio led in 
with a value of $3,232,335— 


CURRENT PRICES OF ENGINEERING MATERIALS 


one-third of the product of the whole coun- 
try. Drain tile increased in production al- 
most 30% value at $8,661,476 for the year. 

The brick industry of the country in 1908 
suffered a decrease of almost 16%, compared 
with the preceding year. 


CRUSHED STONE, SAND AND 
GRAVEL. 


CRUSHED STONE.—The demand continues 
good in spite of freezing weather. Several 
large contracts have come out in the past 
month which will call for an unusual quan- 
tity of stone to be used next year and this 
is keeping the price firm. For stone deliv- 
ered alongside of dock in full cargo lots of 
approximately 500 yds., prices are unchanged 
at 85 cts. for screenings, 90 cts. for 1%%-in. 
stone and $1.05 per cu. yd. for %-in. stone. 
These prices are for trap rock. Limestone 
can usually be had at about 5 cts. a yd. 
cheaper. 

A New England correspondent sent us the 
following figures for 2-in. stone delivered on 
cars at the following named points; Spring 
field and Holyoke, 90 cts., New Hampton $1, 
Worcester and Pittsfield $1.10, South Bir- 


mingham and Botson, $1.25. These quota- 
tions are for net tons. 
A Buffalo correspondent quotes broken 


stone at crusher, in that city, at 65 cts. per 
cu. yd. 

SAND.—The demand for sand is very good 
Clean sand is obtainable at 30 cts. and Cow 
Bay at 35 cts. per cu. yd. delivered along- 
side of dock. White quartz sand is quoted at 
58 to 62 cts. per cu. yd. and white quartz 
grit at 60 to 70 cts. per cu. yd. 

GRAVEL.—Prices are steady and the de- 
mand is unusually good considering the win- 
ter. Washed gravel is unchanged in price 


at 65 to 75 cts. per cu. yd. alongside 
dock New York City. These prices are for 
cargo lots of from 400 to cu. yds. Peb- 


bles, or roofing gravel, is sold at $1.25 per 
net ton. White quartz roofing gravel is 
$1.25 to $1.35 per net ton. 

In Buffalo gravel is quoted at 65 cts. a yd 
in the pit. 


STONE. 


HUDSON RIVER BLUE.—Considerable 
blue stone is coming into this market by rail, 
navigation having closed. The yards have 
no surplus, although it is practically impos- 
sible to do any outside work. Prices are 
unchanged from last month and for stone de- 
livered alongside of dock, New York City, or 
f. o. b. cars, the following figures are named: 
Flagging, 6 cts. per sq. ft. per in. of thick- 
ness, flagging 3-in. thick that will pass New 
York specifications is 18 to 19 cts. per sq. ft., 
but some 3-in. stone is sold at 17 cts. 
Wherever 2-in. stone will answer it can be 
had at 12 cts. New York with freight added 
to destination. 

Sewer bottoms 5 ft. sq. and 3-in. thick are 
$6 to $6.50 each. Curbing 5 x 16 in. is 36 cts. 
and 5x20 in. is 47 ets. per lin. ft. Belgian 
bridge, 6 x 24 in. x 5 in. thick is 60 cts. and 
6 in. thick is 72 cts. per lin. ft. 

Promiscuous shapes of building and foun- 
dation stone sell at 70 cts. and 74 cts. per 
cu. ft. dressed stone is 82 cts. to 86 cts per 
cu. ft. 


GRANITE.—Prices_ are practically’ un- 
changed from a month ago. For rough block 
40 cts. per cu. ft. is asked. This is for Maine 
granite. Dressed granite is from 8) cts. to 
$1 per cu. ft. according to the nature of 
the cutting. 


IRON AND STEEL. 


PIG IRON.—Prices eased off as the month 
opened and quotations are about 50 cts. a ton 
lower than a month ago. Buying by con- 
sumers has been small, still so much tron 
is being shipped on old contracts that the 
furnaces are very busy. 

Toward the end of December business im- 
proved, and there was considerable inquiry 
for iron for forward shipment. Some con- 
tracts were placed for delivery as far away 
as August. 

An advance of 50 cts. a ton has been 
established on non-Bessemer as well as 
Bessemer ores. There was some expectation 
that producers of foundry and basic irons 
might get off with less than the Bessemer 
advance, and that the reduction in the iron 
ore tariff might be influential, as well as the 
competition of Southern tron, which Northern 
buyers of non-Bessemer ores must meet. 

The establishment of ore prices that will 
affect ore charged into blast furnaces 16 to 
18 months hence represents a remarkable 
confidence in the continuance of prosperous 
conditions. 

Production of all kinds of pig iron in De- 
cember was at the rate of 31,000,000 tons a 
year. 

The following quotations are for lots of 
100 gross tons and over f. o. b., cars at the 
points named: Foundry iron in Cincinnati, 
southern No. 1, $18; southern No. 2, $17.50; 
southern No. 4, $16.75. In Philadelphia, 
northern foundry No. 2 is sold at $19. In 
New York City northern foundry No. 2 is 
held at $18.50 to $18.75. In Chicago northern 
foundry No. 2 is sold at $19 to $19.50; south- 
ern No. 2 at $18.50. In Pittsburg Bessemer is 
seld at $20 and basic at $18. No. 2 in Bir- 
mingham is $14. 

STRUCTURAL SHAPES.—The business 
transacted in the last six months has been 
tremendous. The rolling mills ya mont 
with orders and it is di 
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sidered fortunate that som new business ha 
been held up, for, had it come out mills 
would have been in worse shape than ever 
So urgent is the demand that some consumers 
are buying from warehouse, at a much 
higher figure 

New work, either contemplated or under 
way, includes 60.000 tons for the Quebec 
bridge, 20,000 tons for the municipal build 
ing, New York. a factory in New York, 3,500 
tons; a highway bridge in Newark, N. J 
1,800 tons 1 bridge at Parkersburg, W. Va 
5,000 tons; a factory at Middletown, Ohio 
4.500 tons. The American Bridge Co losed 
contracts for over 000 tons of fabricated 
material in December 

The Lackawawanna Steel Co. will supply 
about 12,000 tons required in the extension 
of the Whitehall Building, New York 

Pacific Coast business is very 
spite of the allowances made by rolling mills 
in the East, most of the new business is be 
ing taken by English and German mills. The 
idea is advanced that the low price at which 
some fabricated work is taken leads to the 
belief that the base price of shapes shaded 
to obtain a particularly desirable order 

The following price are quoted in ct 
per Ib f. o. b. Pittsburg I-beams and 
channels, 3 to 15-in., 1.55; over 15-in., 1.0; 
H-beams, over 8-in., 1.75; angles, 3 to 6-in 
1.60; over 6-in.. 1.65: zees, over 3-in., 1.60; 
deck beams and bulb angles, 1.80; hand rall 
tees, 2.20 

Chicago store prices are as follows in cts 
per Ib.: Angles 3 to 6-in., 2 to 2.10; over 
6-in., 2.10 to 2.20; beams and channels, 2 
base. 

RAILS.—Business has been especially good 
although, in the last fortnight, few new or- 
ders have been booked 


quiet, and, in 


It is estimated that, already, orders for 
1910 delivery amount to 1,750,000 ton Re 
cently a Vanderbilt road has purchased 6.500 
tons and it is reported that the Baltimore 
& Ohio is in the market for 70.000 tons. The 


Harriman lines placed orders for 
more last month. 


25,000 tons 


In light rails. under 30-lb.. American 
makers are not able to compete with foreign 
rollers. This is particularly true for sea 
board deliveries and the difference is some 
times as high as $38 a ton 

Small lots, carloads, are 50 cts. a_ ton 
higher than the following prices, which are 
for 500-ton lots and over f. o. b. Pittsburg: 


Standard sections, 50 to 100-Ib., $28; 40 and 
45-lb.. $27: 30 and 35-Ib. $27.50 to $28.50 
20 and 25-Ib.. $27.75 to $28.25; 12 and 14-Ib 
$29; 8 and 10-Ib.. $32. Relaying rails can be 
had at $22 to $26, according to delivery and 
quality. 


TRACK SUPPLIES.—New busines has 
been light, although the N. Y. C. & H..R. R 
R. has made inquiries for a large tonnage 


Standard sizes of railroad spikes, 4! 
in. and larger, are quoted at $1.80 to $1 ad 


for first quarter. Boat spikes are firm. at 
$1.80, base, and small railroad spikes at 
$1.80, base. These prices are for carload and 
larger lots, 10%¢e. per keg advance being 
charged for small lots. Track bolts with 


square nuts are held at 2.30 to 2.50 cts. per 
Ib., in car lots, in Chicago and Pittsburg 
For angle bars $1.5) to $1.55 cts. a Ib. ts 
asked. 

PLATES.—An overwhelming demand for 
plates confronts the mills. The buyer who 
wants a large tonnage is unable to make 
much 


impression in the market, a large 
order being more difficult to place than a 
small one. The difficulty in getting satisfac 
tory deliveries will probably continue several 
months, until the large plate milis at the 
Gary Works are ready for operation. The 


leading mills have their order books filled 
for the next six months and deliveries are 
from eight to ten weeks delayed. The car 
business is enormous and likewise the boat 
builders are very active 

Prices are unchanged and for mill ship 


ments are quoted as follows per Ib ¥,-in 
thick up to 100 in. wide, 1.55 to 1.60 ct 

% to */., in., 1.65 to 1.70 cts Under 
3/4 in. and heavier than No. 8 gauge, 1.70 


to 1.75 cts. No. 8 and No. 9, 1.80 to 1.85 
ets. Store prices in Chicago are 2 ct base 

STEEL CASTINGS.—The price largely 
determined by the size of the order and the 
pattern. Open hearth castings weighing from 
100 to 500 Ibs. are obtainable at 3.6 to 5 ct 
per Ib. For crucible castings weighing 
within the above limits, 74 to 9 cts. per Ib 
is asked. 

GREY IRON CASTINGS.—Simple castings 
such as manhole covers, etc., are quoted at 
1.50 to 2 cts. per Ib. Intricate patterns. but 
heavy, can be had at 2 to 2.5 cts. per Ib 

PILING, SHEET STEEL.—The price is 
very firm, but it fs easier to obtain this ma 
terial than standard structural shape No 
especially large contracts have been booked 
recently, ‘but several fair-sized orders have 
been taken. Prices are unchanged at 1.) to 
1.70 cts. per Ib. f. 0. b. Pittsburg. For an 
especially large order these figures might be 
slightly shaded. 

FREIGHT RATES.—The freight rates on 
finished steel products, including plates 
structural shapes, merchant steel~and tron 
bars, pipe, fittings, plain and galvanized wire, 
nails, rivets, spikes and bolts jin kegs) 
black sheets (except planished), chain. etc., 
are as follows, in cts. per 100 lbs Albany, 
16; Buffalo, 11; Boston, 18; Baltimore, 14%; 
Canandaigua, 13%; Cleveland, 10; Columbus 
12; Cincinnati, 15; Chicago, 18; Harrisburg, 
14%; Louisville, 18; New York, 16; Norfolk, 
20: Philadelphia, 15; Rochester, 11%; Rich- 
mond, — 15; St. Louis, 23; Wash- 


fm any reasonable time. it i enn ington, 1 
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WIRE ROPE.—Prices are unchanged. The 
discounts to the larger consumers are 424% 
and 2%% discount from list for galvanized 
and 50% and 2%% for plain. The net prices 
of galvanized are as follows: 


c———Cts., per ft.—__—_ 


Diameter 7 Wires 12 Wires 
in inches to Strand. ‘s Strand. 
3.4 4. 
4.5 5.1 
5.1 5.5 
6.75 13 
7.75 8&8 
13.5 14. 
15.2 16.2 
20. 21. 
21.5 22.5 
25. 26. 





CAST IRON PIPE.—Business in sight in- 
cludes 4,000 tons of water pipe for Dallas, 
Tex., and 2,000 to 3,000 tons of water pipe for 
Fort Worth, Tex. There are also contracts 
for lots of 500 to 1,000 tons to be required 
by municipalities in Texas and Arkansas, 
all of which will be placed within 60 or 90 
days. There is no accumulation on yards 
of any Southern concern, and as a whole the 
market is in a satisfactory condition. A 
Brooklyn, N. Y., contract was held up last 
week owing to threats of an injunction. 

Prices of water pipe are unchanged from 
last months as follows per net ton f. o. b. 
ears at foundry: Birmingham, Ala., 4 to 
6-in., $26; 8 to 12-in., $25; over 12-in., $24. 
In Chicago, 4-in., $28.50; 6 to 12-in., $27.50; 
16-in. and larger, $26.50. In New York, 6-in, 
is quoted at $26. Gas pipe is held $1 per 
ton higher in all markets. Specials are held 
at $50 to $60 per net ton. 

RIVETS.—At a meeting of rivet makers 
held in New York City, an advance of $2 a 
ton on structural and boiler rivets was made. 
The demand is referred to as being especially 
heavy and consumers are specifying freely on 
their orders. Prices are quoted as follows 
f. o. b. mill: Structural rivets, % in. and 
larger, 2.15 cts., base; cone head boiler riv- 
ets, %-in. and larger 2.25 cts., base; %-in. 
and 11-16-in. take an advance of 15 cts., and 
%-in. and 9-16. in. take an advance of 50 
cts.; in lengths shorter than 1-in., also take 
an advance of 50c. The above prices are 
absolutely minimum on contracts for large 
lots, makers charging the usual advances of 
$2 to $3 a ton to the smal! trade. 

ROOFING, CORRUGATED.—Prices were 
advanced about $2 per ton last month, and 
are as follows for 100 sq. ft. of roof surface: 
Carloads, Pittsburg. No. 28 painted, $1.70; 
No. 20 galvanized, $3. From store, New York, 
No, 24, painted, $3.85; galvanized, $4.80; No. 
26, painted, $2.95; galvanized, $4.00; No. 28, 
painted, $2.60; galvanized, $3.75. 

SHEETS.—The demand for sheets is very 
large, but the pressure has let up somewhat 
in the last two weeks. Shipments from the 
mills are from 6 to 8 weeks behind. Mill 
prices for carload lots, are as follows: 


-—-—Cts. per Ib.—-— 


Black. Galvanized. 
ee Ok Serre 1.70 ian 
Nos, 9 and 10 ........... 1.75 ou 
Nos. 11 and 12 .......... 1.80 ee 
Nos. 13 and 14 .......... 1.85 2.50 
BUODy. S ON BD +s a5 0.000005 1.95 2.60 
ae 2". YR ee 2.25 2.75 
ge | eer 2.30 2.60 


Store prices Chicago are as follows: 


-—-—Cts. per lb.—-— 
Black. Galvanized. 
} 


nck nnapaendesia ite 2.30 ) 

aE a are 2.35 $8.25 
oe eee es ee 2.40 J 

ee, re ar 2.50 8.35 
Nos. 18 and 20 2.85 8.40 
Nos. 22 and 24 ......... 2.90 3.55 
a Bren 2.95 3.70 
BSE ck seb cclerteones 8.00 3.95 
a ee 3.10 4.15 
RS ee ee 3.30 4.55 

NAILS.—Wire nails are very firm and 


an advance may be expected at any time. 
Wire and cut nails in carload lots at mill 
are $2 per keg, base. Store prices in New 
York are $2.10 for wire nails and $2.05 for 
cut nails. 


FENCE WIRE.—Prices were advanced Dec. 
11. For large lots, carload and over, the fol- 
lowing prices are quoted f. o. b. Pittsburg: 


Annealed. Galvanized. 
$1.80 $2.1 


Nos. A OE Di acteas anes 

RTs omcetaenucenn 1.8% 2.15 
No. it bebedsnenesoans 1.90 2.20 
a RR re 1.95 2.25 
EEE ans ot 5.55.94) bane 2.05 2.35 
SS bows k Gao wed Bre 2.15 2.45 
he SPP Fes 2.25 2.85 
PO; OF Sess Kansas easeue 2.35 2.95 


MERCHANT PIPE.—Some very good con- 
tracts have been taken during the month 
for oil pipe lines. More work of this char- 
acter is in sight. Indications are that several 
long lines will be put through early this 
year. A slight revision in prices and change 
in the list was made the first of the year 
by the leading interest, but in general, large 
lots from mills in the Pittsburg District can 
be had at a discount from list 79% on black 
and 69% on galvanized. The following net 
prices are figured at these discounts from the 
old list: 

Steel Pipe in Cts., 





per ft., f. o. b. Mill. 
A. 

Black. Galvanized. 
EE, castcxahew cng ee 3.46 5.11 
Se eee Ae 4.72 98 
SSRI * kn c sik dns os cede 567 8.37 
st ERSTE EE Te TEL ELL 7.56 11.16 
ars reer 12.07 17.83 
3-inch .. 15.85 23.40 
SAD a a wank beees ee teen 22.78 33.48 
SS  WPPOCTTR CET See 80.55 44.95 
ee rere 39.48 58.28 
OR Te rye 61,10 96.36 
PMO Cb acctaceebeaceaesen 73.32 115.62 
98-inch .. 88.40 139.40 
eee re es 110.50 174.25 
RT ere 123.50 194.75 
po errr ree re 135.20 213.20 





LAG SCREWS.—The price of lag and coach 
screws is unchanged from last month. They 
sold at a discount of 75% and 10% from list. 
Net prices are as follows: 


-—-—Price 100—--—>. 
-inch. -inch. 1-inch. 
17 40 $5.00 
2.55 5.25 
2.70 5.50 
2.85 5.80 
3.20 6.40 
3.50 7.00 
3.85 7.60 
4.10 8.20 
4.45 8.75 
4.70 9.30 
5.00 9.90 


BOLTS.—The price of common carriage 
bolts to the retail trade and larger con- 
sumers is 70% and 7%% discount from list 
on bolts % x 6 ins., and smaller. The lowest 
price is 65% and 5% discount for larger and 
longer bolts. Net prices are as follows: 


Length ---Diameter in inches—, 
in Net price per 100 
inches. % 
4 $1.22 $2.86 
1.36 8.15 
1.52 8.50 
1.65 8.75 
1.80 4.25 
1.95 4.50 
2.20 4.75 
2.40 5.25 
2.70 5.90 
2.85 6.25 
3.25 7.20 
3.50 7.75 





BAR TRON AND STEEL.—An excellent de- 
mand is noted for the smaller sizes of iron 
and steel. The following prices are for small 
lots from store New York City: 


Refined iron: 


Cts. per Ib. 
1 to 1%in. round = gee te 2.00 
1% to 4 in. x % to lim. .......... 2.20 
1% to 4in. x % i516 RH 8 ere 2.20 
Rods—% and 11-16 round and square 2.20 
Angles: 
$ in. x % in. and larger ......... 2.25 
3 in. x 8-16 in. - _ Sh ctncuans 2.50 
1% to 2% In. x % im. .........6.. 2.35 
1% to 2% in. x 3-16 rm and thicker 2.25 
ey EES SS ae 2.35 
1 to 1% x OM 3.0 ab kek cee ae 2.45 
i) EE S64 cas a'ss <6 eee tne ie 2.55 
SE nn 0 ach cannes) Ons eaewh 2.65 
a ar nsicnc bop aks oie eka 8.70 
Se IL, wd kso 040 Hb ee es tawee 4.50 
Tees: 
Dy Magiba san wat sen kcehane ae te 2.80 
SOLER: c c.dv buee oneal sende<oesad.c 2.60 
1 ES SoS Serer oor eee 2.30 
1% to 2% x 3- 18 TE, wakdevecteisen 2.50 
DGB; ODE TREGOL cs cainec kes cctenss 2.20 
NN a cocks haus . + aah a donbuenretes 2.25 
Channels, 3 in. and larger ........ 2.25 
Bands—1% to 6 x 3-16 to No.8 .... 2.45 
a a, ee, RPT OTET TEE Tee CCT e 8.50 
Bessemer machinery, Steel ........ 2.00 
Best cast steel, base price in small 
BOON i is 0 dalictn: occas dowuds ce«eks 
SPIRAL RIVETED PIPE.—The prices 


given below are f. o. b. factory, freight equal- 
ized, with New York City. They are for 
orders amounting to about $250. For large 








orders, of several carloads, prices are from 
1214%, to 20% cheaper. 
3 i. 
3 bo 

b $geo Price per 100 ft. 

2: 429 . With bolted joints complete. 

hal 2 as Ee c Ss Dn _———) 

a& c ae Galvan- 

a . Plain. Asphalted. ized. 
3 20 $12.80 $14.21 $20.70 
4 1 19.76 21.48 80.74 
5 18 23.49 25.70 37.14 
6 16 83.05 35.76 49.73 
7 16 87.58 40.76 56.82 
8 16 43.17 46.80 65.00 
9 16 50.06 54.10 74.22 
10 14 66.42 71.08 96.15 
11 14 71.20 T6.57 102.24 
12 14 83.75 89.15 118.32 
13 14 89.67 96.55 127.98 
14 14 99.14 105.51 128.85 
15 14 108.05 114.89 151.92 
16 14 117.53 124.82 166.58 
18 12 167.43 175.95 226.44 
20 12 183.7§ 193.30 248.39 
22 12 200.48 210.64 ; 

24 12 219.92 231.07 293.99 
26 10 280. 292.41 870.78 
28 10 301.32 314.89 BT 
30 10 324.81 339.15 430.64 


*Made in both lighter and heavier gages at 
corresponding differences in price. 

EXPANDED LATH.—Prices of expanded 
metal varies according to the thickness of the 
metal and nature of the expansion. Standard 
metal lath, however, is sold at the following 
prices f. o. b. mill central Ohio: 


Carload Lots.—Price in cts. per sq. yd. 


Weight per Galvan- 

Gage. sq. yd. Block. Painted. ized. 
2 2% Ibs. 11% 12 18% 
26 2% Ibs. 12% 13 = 
25 3 Ibs. 13% 14 20% 
24 3.4 Ibs. 14 14% «21 
Small Lots from ge iat in cts. per 

Gage. Black. + Painted. Galvanized. 
27 18% 14 20% 
26 14% 15 21% 
23 15% 16 22% 
24 


16 16% 23 
This lath is packed 9 sheets to the bundle. 


BARS, CONCRETE REINFORCING.—Some 
very desirable orders have recently come out, 
the largest being for the Brooklyn Subway. 
This contract will involve at least 14,000 tons 
of variously assorted bars. The inside base 
price is $1.50 Pittsburg, but the market is 
so strong that it has to be a very desirable 
order that will be taken at that figure. Sell- 
ers are reluctant to make quotations for ex- 
tended delivery and some have refused to sell 


for shipment after May. Considerable diffi- 
culty has been experienced in getting ship- 
ments with any degree of satisfaction and 
contractors in a hurry have been compelled 
to buy from stock. For carload shipments of 
round or square bars from mills in the Pitts- 
burg District the following prices are ruling: 


b.———_> 

Plain. *Deformed. 

%-inch and larger..1.50to1.60 1.55 to 1.65 
i FRET ES 1.55 to 1.65 1.60 to 1.70 
ee peewee 1.60to1.70 1.65 to 1.75 
errors eee i= to1.85 1.80to 1.90 
%-inch ...... beneed 00to2.10 2.05 to 2.15 


Bars from stock seats are usually cut 
to the required length without extra charge. 
Prices are as follows: 





——Cts. per Ib, 

Plain. *Deformed. 

™%-inch and larger...1.70to1.80 1.80 to 1.90 
RRS: 1.75 to1.85 1.850 1.95 
%-inch .. --.-1.80to 1.90 1.90 to 2.00 
ae 1.95 to 2.05 2.05 to 2.15 
SPM, sab wacbseucae 2.20 to 2.30 2.30 to 2.40 


*The price of deformed bars varies accord- 
ing to the shape and some, owing to the in- 
tricate design, are held much higher than 
this range. 

Twisted bars are held at an advance of 10 
to 25 cts. over plain bars. 

The base price on plain bars from store, 
Chicago, is 2 to 2.10 cts. 


TRIANGULAR MESH.—The following 
prices are named for triangular mesh con- 
crete reinforcement. The market is firm in 
sympathy with the higher prices of wire. 


Price per 100 sq. ft. 


Cross 
Style sec. area Carload Smaller 
No. per ft. width. lots. quantities. 
4 012 $1.03 $1.25 
5 OTT 82 .99 
6 .058 65 78 
7 041 50 61 
23 170 1.73 2.08 
24 .142 1.48 1.80 
25 124 1.82 1.60 
26 110 1.20 1.45 
27 085 98 1.19 
28 066 81 .98 
29 .049 87 81 
31 261 2.55 3.08 
32 .225 2.20 2.67 
33 .196 1.96 2.38 
34 146 1.51 1.82 
35 109 1.20 1.45 
36 075 9 1.07 
38 380 8.62 4.38 
39 325 3.12 3.77 
40 -283 2.74 8.30 
41 .208 2.08 2.52 
42 151 1.58 1.92 
43 101 1.13 1.36 


This material is made in regular widths 
of 18, 22, 26, 30, 34, 38, 42. 46. 50, 54 and 
58 ins. Standard lengths of rolls are 150, 
300 and 600 ft. Cutting to special length is 
charged extra. 

INTERLOCKING PLATES.—The following 
prices are named for interlocking steel 
plates, of 24 gage black steel f. o. b. mill 
central Ohio: 

Per 100 sq. ft. 


Length. Weight Price, Flat. 
Under 4 ft. 160 Ibs $11.00 
4to 6 ft. 160 Ibs . 
6 to 8 ft. 160 Ibs 9.50 
8 to 10 ft. 160 Ibs 9.00 
10 ft. 160 Ibs 8.50 


Curved sheets are held at an advance of 
$1 per 100 sq. ft. over flat. 

For a desirable order prices might be 
shaded about 10%. 


SWITCH POINTS.—The following prices 
are named f. o. b. mill for switch — in 
lots of ten or more pair: For 60-Ib. rail, 10- 
ft. points. $16.25; 15-ft. points, $22.50; for 
70-Ib. rail, 10-ft. points, $18.00; 15-ft. points, 
$25; for 80-Ib. rail, 10-ft. points, $25.50. 15- 
ft. points. $27.75; for 90-Ib. rail, 15-ft. 
points, $30.50; for 100-Ib. rail, $33.50. All 
of the above are furnished with 3 rods, ex- 
cept the 10-ft. points for 60 and 70-Ib. rail, 
which have only 2. 


FROGS.—For mill shipments, of 10 or 
more, prices are as follows: Bolted frogs No. 
7; for 60-1b. rail. $15; for 70-Ib. rail, $16.50; 
for 80-Ib. rail, $18; ‘No. 8 frogs for 90-Ib. 
rail, $21; for 100- Ib. rail, $23. Plate frogs 
No. 7, riveted to % in. plate for 60-Ib. rail, 
$18; for 70-Ib. rail, $20; for 80-Ib. rail, 
$21.50. No. 8 frogs bolted to a % in. plate 
Eg -Ib. rail are $25.50 ey 100-Ib. rail, 


BUMPING POSTS.—The Ellis patent bump- 
ing post for freight tracks complete with 2 
bent 80-Ib. rails, angle bars and cross bars 
is sold at $55 f. o. b. Chicago. 


OLD MATERIAL.—There are some scat- 
tering inquiries for melting steel and select 
brands of railroad wrought, but as a rule 
the scrap markets are lifeless. Dealers are 
anticipating a general demand for all grades 
of old material some time during the first 
quarter. Machinery cast is quiet, feeling the 
weakness of the pig iron markets, and deal- 
ers are, as a rule, willing to contract on the 
present basis of iron. 

No business of tmportance is being trans- 
acted in rolling mill grades. 

Foundry grades are cheaper than early in 
December, but otherwise prices for straight 
carloads are as follows: 






ae 
LUMBER. 

With the exception of cypress, 2 
unchanged from a month ago. fi. 
have made a practically uniform . rg 
$2 per M. on this kind of lum! the 
south. High grade oak is repor: - 


A southern wood which has come 

inence lately is gum. Some of - €llos 
pine sawyers in Alabama complain rage 
are unable to get full prices for ¢ 
uct. Long-leaf yellow pine is o 
firmer basis and prices are tr: 
wards. The yellow pine people 

over enthusiastic or unduely depr 
at present optimism is in the a 
The latter part of December th: 
general snow throughout the nor tant 
of the country which will greatly 
winter lumbering preparations. At 
time labor in that section of the - 
been so generally employed during 
that many men are reluctant at 
into the woods on account of the } “4 
and in consequence the cut may n: 

larger than a year ago. 

During the past two months the ; 
added somewhat to the stocks on ha 
may be a fortunate circumstance, 
mand in the spring will probably 
production. 

ere is a general complaint a!! r th 
country of a lack of water, so + 
hardly probable that the mills wil! | 
lay up as large a stock as might be 


LONG-LEAF YELLOW PINE.—’ mar- 
ket is exceptionally firm. The railr have 
been large buyers recently and n n- 
tractors have made extensive purch» Con 





siderable timber, however, is in th: is in 
this district, and in the south there fair 
quantity. There is not enough tim! Wn. 
however, to make it press on thé rket 
The following prices are quoted f Mer- 


chantable” under the 1905 rules of : 
ciation : 


Price per M. in Yard, New Yor 


om——Lengt! 
20 ft. 21 to 26 {1 to 
Size. base. 25 ft. 30%. 25 ¢ 
8 in. aig > and under 


4 in. thick and under. $31 $32 $3: $74 
8 to 10 in. wide 

by 
10 in. thick. and under 33 34 35 , 
10 to 12 in. wide 

dD 


iy 
12 in. thick and under 36 37 38 = 39 
12 to 14 in. wide 


by 
14 in. thick and under 43 44 4 46 
14 to 16 ~ wide 


vy 
16 in. thick and under 45 46 47 = 48 

For pieces longer than 35 ft. and | n 
40 ft. add from $4 to $8 to base pric: 


NORTH CAROLINA PINE.—Buying by 
railroads and other large consun has 
made a very firm market. Prices ar nsid- 
erably higher than in the summer for 


pieces less than 20 ft. long. The following are 
named per M. for car lots f. 0. b. New York 
City: 

Size. Size. 
ee See, $18 2x 10in.... $21 
pee rere eo eet Be th......... 2 
ey 8 ae 8 

Roofing boards, either ship lapped or 


tongue and grooved are as follows: 


Size. Size. 
SO Msicens sce 2X BB in.... $19 
> ee , ae: 8 et ee is... 21 


SPRUCH.—Most of the spruce used in the 
local market comes from West Virginia. a! 
though in some of the smaller sizes Canadian 
spruce is cheaper. The following prices are 
for carload lots f. 0. b. New York City 


Size. *Length, 10 t 
2 to 4 in. thick by 4 to 
SO arrren $27.50 to $28.50 
2 to 4 in. hick by 10 to 
29.00 to 20.00 


12 in. WED caondccras'es 
Sizes Length, 12 to 16 ft 
1x 6 to 1x 10... pip abe be - $26.00 to $28.00 


*For each additional ft. in length, over 20 
ft., add $1 per M. 


20 ft 





FACTORY FLOORING. — Tongu and 
grooved factory flooring of North Cxrolina 
pine from 2 to 4 ins. thick and 5 to 9 ins 
wide is sold at $19 per M. f. 0. b. Norfolk 
Va. On nny 4 New York City it can be had 
for $23 per M 

HEMLOCK.—Pennsylvania hemlock ‘« com- 
ing in the market rather freely and prices 


are not as strong as they might be, 
Pero quoted below represent an adv 
1 to $2 over those ruling last year. For car 


It hough ) 


ol lots and over, in the vicinity ©’ New 
York, the following prices are quote’ 
Price per M. f. o. b. cars New Yor 
Length— he 
Size. Oft. 12 " 14 ft. 16 ft 
3°: 4 tai... $23.0 $21.00 $21.00 £25.00 
2 x 6 in. to , 
2x 10 in.. 21.00 21.00 21.00 1<to2% 
3x 4 in. to F 
12x12 in. 21.50 21.50 . 22.00 19 to2! 
ie ee eS 18.00 18.00 18.0 
1 x 10 in. and z 
=X oe Wes 18.50 18.5) 18.50 


PILES.—Pine piles are in excellen' ‘emand 
and are sold at the following price o. b 








ton. 














Per ton - 
New York. Chicago. Cleveland. St. L 
Old — rails (under atin 
OS ie swicki vs ceenies bebe ee: $17.50 $16.25 to $17.25 Cre eee $16.75 te £17.25 
Old steel boiler plate. . Seeavevdeden - Sekgtnd< eae we 4.00 to ieat <. 
Malelable iron ......... 14.00to 1450 ........ 15.00 to ae. 
Heavy steol ........... 14.75to 15.25  15.50to 16.00’ 16.25 to 16.50 15.50 t. 18.0 
- Per net ton 5 
R. R. wrought ........ 18.50 14.50to 15.00 16.00to 16.50 14.50: 15.00 
Pipes and flues .:...... 14. 1450 11.75to 1200 12.00to 12.50 11.751 12.00 
Stove plate chasis : 12.00 11.50 to 12.50 12.00 to 12.50 11.50 to ne 
chinery cost ..... 4.50 .00 to 15.50 
Angle bars, steel cocccseccces SRBC 200D oi. ci cciiiace 15.30 « 16.00 
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“ay ‘ty : 60 to 64 ft., $7; 65 to 69 ft., 
Sy 1o - 74 ft, $9.50; 7S to 79 tt., $11; 
a . ‘an er, $14. 
Is a ? the following prices are named 
it ae lots of yellow pine piles, in cts. 
" ws . 40 to 5O ft. long, 12-in. butt, 7 
: = butt, 9 ets. ; 50 to 60 ft. long, 12- 
“ ts., 14-in. butt, 9 cts. ; 60 to 70 ft. 
¥ re butt, 10 cts. 
y TY] he price of yellow pine ties was 
. 2 hout 2 cts. each last month. The 
h we strong and the following quota- 
fa aa amed for carload lots f. 0. b. New 
. ! 
q 1 Cts. each. 
y o ry 5 | Serre 79 to 80 
a - @ HB ais is aticcccweese 77 to 78 
t - @ Ws eis ahd cecsanesscs 77 to 79 
f @ Cia ccneas veceiwass os ace 72 to 74 
8 Sb Metiriidaattiittiscrcs 66 to 69 - 
r } LES.—The following prices are 
Z es » M. for cypress shingles. New York 
- nity 1 Hearts, 6 x 18-in., $7.50; Primes, 
t 6 n., $6.50: No. 1 Hearts, 6 x 20-in., 
10 mes, 6 x 20-in., $8. 
y,v)?—Bastern spruce slab lath can be 
naa ot $3.50 to $3.75, New York City. 
T following tables and paragraphs are 
giv e prices, per M., for wholesale lots 
€ ’ Ohio River points. The carload 
fre rates, per 100 Ibs., to the principal 
it e as follows: Baltimore, 16 cts. ; 
Bos 21 cts.; Buffalo, 10 cts.; Cleveland, 
10 Detroit, 10 cts.; Indianapolis, 7 cts. ; 
New rk City, 19 cts.; Philadelphia, 17 
; ts ttsburg, 10 cts.; Syracuse, 14 cts.; 
Toledo, 9 ets. 
: POPLAR, ROUGH STOCK. 
‘ —Classification and Width——_, 
No. 1 No. 2 
Al, Selects, Common, Common, 
7-in. 6-in. 5-in. 4-in. 
and and and and 
T ness, over. over. over. over. 
1 eS $48 $35 $23 
11 - 58 45 87 25 
9 + 6 46 88 33 
3 va one ee 51 44 33 
4 <5 be 54 46 85 
POPLAR SQUARES. 
-—Classification.-— 
S Al. Common. 
4 OU srastaeieds > $57 7 
5 GS-1. oc cd caseseece 61 50 
6 6-1. 0a saweesievcec 61 51 
8 B-fR oes ddses os 68 58 
1° 19-in 72 62 
12 19-465 [3 3). se leeae he 5 78 68 
CHESTNUT. 
-—Clasification and Width—— 
No. 1 Sound 
Al, Common, Wormy. 
6-in. and 4-in.and 3-in. and 
hickness wider. wider. wider. 
, 1. ta. canes $45 $33 $18 
d O-iR . ws were 47 35 19 
ea 48 36 20 
r ASH. 
-—Classification and Width.— 
No.1 No. 2 
Al Common, Common, 
5-in. and 4-in. and 3-in. and 
rhickness over. over. over. 
. 1 -im. <phase $50 $20 $20 
: 2 -im. . Sanene 60 37 24 
24,-in. 87.50 41 29 
S -Wiiscsugen 77 41 29 
. @ -im; cuwvane 75 48 29 
WHITE OAK. 
, Classification and Width, 
No.1 No. 2 
Al, Common, Common 
6-in. and 4-in. and 3-in. and 
Thickness, over. over. over. 
t -ti. cies $48 $31 
2 -in: scsi 53 34 23 
Phi. 6c cc das 60 40 27 
dike Pe aS 64 42 28 
18 ccna 72 45 29 
HICKORY.—The_ following prices are 


med: For Prime pieces, 1 to 2 ins. thick, 

r than 4 ins., $50 to $66; 2% to 4 ins. 

i thick. wider than 4 ins., $72 to $80; No. 1 
mmon, 1 to 2 ins. thick, wider than 3 ins.. 


"0 to $40; 2% to 4 ins. thick, wider than 3 
‘ £45 to $55. 
t WALNUT.—Prime stuff, 1 to 2 ins. thick 


over 6 ins. wide, is held at $100 to $118: 
; No. 1 common, 1 to 2 ins. thick and over 4 
1 wide, commands $57 to $62. 
_CHERRY.—The best grade of material. 1 to 
2 thick and wider than 6 ins. sells at $90 
to S100; No. 1 common, 1 to 2 ins. thick and 
r than 4 ins., is sold at $45 to $55. 


“REOSOTING.—The cost of creosoting tim- 
r with about 12 Ibs. of of] per cu. ft. aver- 
£20 per M. 


} 


sastwise receipts of southern pine at New 
k for the eleven months of 1909 were 

'7,185 ft., about 64% in excess of the 
responding 1908 figures. Lumber receipts 
‘oston for the eleven months were 281.- 
208 ft., a 35% gain over the like 1908 


PAVING MATERIAIS. 


GR ANITE BLOCK.—The demand is excel- 

and considerable work is promised for 

‘ year. Several contracts are in prospect. 

h will involve over a million blocks. 

are very firm, and although no change 

‘pected before spring an advance may be 

at that time. Cape Ann granite, made 

© old style block, commands $1.50 per 

a. Dressed block to lay with %-in. joint 

80 per = yd. These prices are for 

delive: alongside dock New York 

\ND STONE.—Medina sand stone paving 

= are, delivered Buffalo, N. Y.at $1.60 

(the demand is ry ee 
moment and work 

dstill. Prices, oH ag hl vemaark- 

Bis aC nie Belo BS to BR 

at seaport, $25 to $30, 


a firm. 
5° to $25 





f. o. b. New York, and $15 to $19 at point of 
shipment. Port Arthur fluxing is higher than 
last month and is now held at $16 to $18, 
New York. 


ROAD OILS.—Trade is quiet and 30% as- 
phaltum oil is sold at 4 cts. per gal. f. o. b. 
New York. Texico macadam asphalt, 90% to 
95%, is 10 cts. per gal. in bulk f. o. b. New 
York or Philadelphia. A or X tarvia in 
barrels. is 8% to 9% cts. per gal.; B 
grade, in barrels, is 7 to 8 cts. per gal. 


PAVING BLOCKS, WOOD.—Trade is quiet 
but prices are a trifle stronger than they 
were in the summer. For long leaf yellow 
pine blocks having not less than 20 ths. of 
oi! per cu. ft. the following prices are asked 
per sq. yd. f. 0. b. New York City: 2 ins. 
thick, $1.70; 3% ins. thick, $1.60, and 4 ins. 
thick. $2.10. These prices may vary slightly 
according to the different specifications, but 
probably not more than 15 cts. per sq. yd. 


VITRIFIED RRICK.—Pavine blocks of 
vitrified clay are used to a greater extent 
than formerly and the output of brick is 
apparently decreasing. The price per M 
varies according to the size, but in general 
both brick and block average % to 45 cts 
per sa. yd. f. o. b. factory. Some makers 
are asking 48 to 60 cts. per sa. yd. About 38 
to 46 blocks and 55 to @2 bricks are required 
per sq. yd. At the present price. and freight 
rate. brick and block would cost from $1 to 
$1.25 delivered in New York and New Ene- 
land States. In Ohfo, Pennsylvania, Indiana 
and Illinois they would average from $0.75 
to $1 delivered. 


CLAY PRODUCTS. 


PIPE; VITRIFIED CLAY—The prices 
of tile sewer pipe continue low and the mar- 
ket is more or less unsettled. The general 
diseounts from the “Eastern List” are, &3% 
up to 24 in.; 78% for 27 and 30 in.; 73% for 
33 and 36 in. At these discounts net prices 
are as follows, for carload lots, f. 0. b. fac- 


2 & 3 in... .$0.027 18 in. ......$0.289 
4 im.... RA oe 322 

5 tn. 42 21 in. 425 

6 in. 1 22 in. 468 

8 in. O85 > 2) re 715 

9 tn. 192 27 in 92% 

10 in.... .128 20 in 1.21 

2 Se SS ee 

Wte.... DB Se Gi oe 3 
ROOFING TILE.—The best grade of roof- 
ing tile In flat blocks for hich grade roofs 


is sold at $20 per M. 
$30 per M. for selected. Glazed blocks can 
be had at $15 to $16. These prices are for 
6 x 9 blocks f. o. b. factory. It requires 258 
blocks to lay 100 sq. ft. of roof surface and 
in consequence, the price ner 100 sq. ft. of 
roof surface would be $5.87. for the glazed 
blocks; $7.82 for the run of kiln; and $10.73 
for the selected. 

Vitrified tile unglazed, of the French or 
Spanish type. is sold at approximately $8.50 
per 190 sq. ft. f. o. b. factory. Glass tiles 
are sold at 60 cts. each. 

DUCT, TELEPHONE AND TELEGRAPH. 
—Prices are steady. but the volume of busi- 
ness taken last month was small. Delivered 
within Lighterage Limits. New York City, 
duct is sold at 4 to 4% cts. per duct. ft. 


DRAFT ANIMAITS. 


HORSES.—Draft horses are bringing high 
prices, considering the lateness of the season. 
Tt {s practically impossible to get a good 
horse weighing from 1.100 to 1.200 Ibs., 5 to 
6 years old. at much less than $175 to $225. 
At an auction held in New York Citv last 
month some of the prices were as follows: 
A fair horse weighing 1.050 Ibs.. and 8 vears 
old brought $125. one 6 years old, in fairly 
zood condition, weighing 1.200 Ibs., brought 
$175. A rather rough horse 6 years old, 
weighing 1,250 lbs.. brought $175. A horse 
that would be classed as poor, and at least 
12 years old. weighing not over 1.000 pounds. 
brought $140. A very good draft horse 5 
years old. weighing at least 1.350 Ibs., 
brought $230, which was the top price of the 
sale. All the above horses were guaranteed 
“kind and good wind.” 

About 15 horses, used by a contractor for 
the season, were sold in the ring without 
guarantee. The poorer ones, which were 
over 15 years old, brought from $60 to $80. 
An old horse weighing 1.100 Ibs.. brought 
$115 and several other poor specimens, 
weighing under 1,000 Ibs., and of uncertain 
age, brought $30 to $50. 


MULES.—There is an excellent demand for 
this kind of rough stock. and in the New 
York market they are bringing high figures. 
The dearth of good draft horses and conse- 
quent high price is a factor in a mule mar- 
ket at this time. In the Jersev City, N. J., 
mule yard, an average mule. 15 hands high, 
well broke and fresh from the farm, weigh- 
ing 1,000 to 1.100 Ibs. and about 5 years old, 
brings $225. For a well matched team stand- 
ing 15% hands high and weighing 2,500 Ibs., 
$600 1s asked. Scrub animals that have been 
used on construction work. weighing from 
900 to 1,000 Ibs.. are bought at about $100 
and sold at $125. A number of mules have 
recently been bought for barge canal work. 


LINE CONSTRUCTION. 


TELEGRAPH WIRE.—The following prices 
are current on telegraph wire, the inside 
being for ordinary steel while the ouside 
price is for extra best steel. e sizes are 
in Birmingham wire gage and the price in 


for run of kiln and 


cts. per Ib.: Nos. 6 to 9 is 4% cts.; Nos. 
10 to 11, 3% to 4% cts.; No. 12. 3% to 4% 
ets.: No. 14, 3% to 5% cts. These are all 


in single lengths without splice or joint and 
actual] freicht is allowed from point of man- 
ufacture, Trenton, N. J., when it does not 
exceed 25 cts. per 100 Ibs. 


WIRE, COPPER TRANSMISSION.—The 
peice of 15.25 cts. established on Nov. 23 
the quotation for No.8 wire and heavier, 
both bare and insu 
York City. 
an advance of 0.25 ects. per Ib. 
base price. 


ALUMINUM WIRE.—The demands for 
aluminum in crude forms is somewhat bet- 
ter, principally from the steel makers. Wire, 
however, is unchanged at 31 cts. base. 

INSULATORS.—Glass insulators ifn lots of 
more than 1, and less than 10,000 are 
sold at the following prices per 1,000: 
Double petticoat 20 oz., $33: Western Union, 
$30.25; No. 2 cable, $53.90: No. 4 cable, 
$210; Muncie type, 7-in., $236.50; No. 3 
triple petticoat, 4%-in., $90.75. 

POLES.—The market is strong and prices 
are very firm. A shipper of poles on the 
Pacific coast gives the following prices for 
white cedar poles f. o. b. cars Western Wash- 


ington, in carload lots: 

Length Price each. 
in Diameter at top, 

feet. 6-in. 
DE ickh diese sc ekee ee caeees $2.40 
DE Kbies daette sinckekd~ee unis 2.80 
ee ee eee ee 3.20 
Bnei hadedkdcicusneebayeeee dons 4.50 
Pt cttte th ths eink sesaiedehew ee 5.00 
Gs 6 dso Werdnntinnsienes 4940us 5.50 
Ca dinate taddharehewekenae 6.00 
Stk uti oe Skee Ged ba~eg eaess 9.75 
Sian pawerwnceceasnenuees 10.50 
DT i wah Feith s ke tans eeewaierwe 11.25 
Pia wkd 6.ana 33d Cenenaaen tans 12.00 


A shipper in Michigan, where the freight 
rate to Chicago is 12% cts., sends the follow- 
ing quotations: 

Price each 
A. 





Length ~ 
in -—Diameter at ton—, 
feet. 5-in -in. T-in 
WE adaa0 shetaakes $0. 1.00 $1.40 
PLOT E COLT OT ECT TS es 1.40 3.50 
Se ebay db cd ee cece 3.75 4.75 
Ge pactusd cataaexes 4.75 7. 
re ee 7.25 9.50 
GP Gist cllesisiet iets 10.00 12.00 
POLES.—Chestnut telephone poles. 45 ft 


long, with 6-in. tops. are sold at $5.50 each, 
delivered in New York state. 

FIR CROSS ARMS\—A new price was made 
on cross arms Dec. 1, 1909. The following 
list represents current quotations: 

Price per arm, in cts. 


Pacific New 

Size, 84% x 4% in. Coast. Chicago. York. 

OR Seis hess cada 8 18% 15% 
OTR, Ge inee si ckccccs 11 18% 21 

BD is Gs ee teeaces 16 2614 2% 
6 ft., 4 and @-pin..... 20% 31% 38 

8 ft., 6 and &-pin..... 28 48 4Ru% 

10 ft., 8, 10 and 12-pin. 37 55% 67% 


POLE STEPS.—The following prices are 
named for galvanized pole steps per 1 
Size 9/168 ~ 9-in., $2.44; % x« 9-in., $3; 9/16 
x 9-in., $3.31 


METALS. 


A marked improvement was noted in the 
copper market in December. Consumers 
both here and abroad. bought more freely 
than in November. Although there was no 
spectacular buying. prices fluctuated much 
more widely than in previous months. Last 
month, sales of electrolytic were made as 
low at 13.25 cts. and as high as 12.87% cts., 


at which figure the year closed. Lake cop- 
per {is more or less nominal. the principal 
producers quoting 14 to 14% cts. The 


most interesting news in connection with the 
copper market last month was the proposed 
curtailment of production. The largest pro- 
ducers signified their intention of restricting 
productions to about 90% of normal, and 
although there was no tangible evidence that 
such had been done it was generally be- 
lieved that the orders had been given out. 
Th restriction of production to this amount 
would about balance production and con- 
sumption and as consumption § increased, 
price would advance correspondingly. It is 
a significant fact that, although the wire 
makers are not busy, consumption is taking 
about 90% of the output. When the wire 
makers have more business, as they will 
later this year. the demand may be obnor- 
mally large. The statistics of copper pro- 
duction show that the output in 1999 was 
500.000 tons, the exports were 300.000 tons 
and the imports approximately 150,000 tons. 
This gives a supply available for American 
consumption of 360,000 tons. 


ROOFING COPPER.—The demand for cop- 
per sheets of all grades is excellent. The 
price is unchanged from that quoted in the 
last issue: 18 cts., basis. 


LEAD.—While December is usually sup- 
posed to be the dull month of the lead trade 
it furnished an unusual amount of excite- 
ment this year. The leading producer, the 
American Smelting & Refining Co., made 
three advances each of $2 per ton and is 
now asking, for lead in %O-ton lots, 4.70 cts. 
Spot lead is held at 4.75 cts. in New York 
and 4.65 cts. in St. Louis. Lead from store 
is held at about 5.50 to 5.75 cts. per Ib. 


LEAD WOOL.—The price continues un- 
changed in spite of much higher quotations 
for pig lead. For out of town shipment, 
lead wool is quoted at 8% cts. 

LEAD PIPE.—Prices are much firmer. A 
sharp advance in December carried the price 
up % ct. To large consumers and jobbers 
the price is 5% cts. Plumbers can obtain it, 
in small quantities, at 6.40 cts. These fig- 
ures are net 30 days, less 5% off 10 days. 

SHEET LEAD.—The base price of sheet 
lead, to jobbers, is 6% cts.; to plumbers, 6% 
cts. The demand is said to be fair. 

PIG TIN.—This metal, although of indiffer- 
ent importance to engineers, as it is seldom 
used except in composition with other met- 
als, but the price has advanced so abnor- 
mally as to affect quotations on babbitt, sol- 
der and tin foil. The London operators cor- 
nered the market in December and rushed 
the price up 4 cts. per Ib. The high figure 
of 34 cts. being quoted the last days of 1909. 
Since then prices have receded slightly and 
five-ton lots can be had at approximately 
32 cts., small quantities at 34 cts. “Strictly 
% and % Solder” is 22 cts. per Ib. and 
Babbitt metals vary from 18 to 25 cts., ac- 
eording to the fineness. The advance in sol- 
der has been about 2 cts. a Ib. and in Bab- 

metal about 1% cts. 


MILL SUPPLIES. 


SHAFTING.—Cold drawn steel shafting is 
sold by the makers at 55% discount, in car- 
load lots, and 50% discount tn less than car- 


load lots The following prices, per ft., are 
baséd on less than carload lots: -in., 4.15 
ets.; 1-in., 7.30 cts.; 1%-in., 11.50 cts.; 1%- 
in., 15 cts.; 1%-in., 20.50 cts.; 2-in., 25.50 
cts.; 2%-in., 38.75 cts.; 2%-in.. 41.75 cts.; 
2%-in., 50 cts.; 3-in., 60 cts.; 3%-in., 90 cts. : 
4-in., $1.27%; 4%-in $1.78; 5-in.. $2.35; 
5%%-in., $3; 6-in., $3.85 


BELTING.—The prices of all kinds of belt 
ing have advanced in the last six months 
This is due to a decidedly better demand and 
more especially, to an increasing cost of raw 
materials. The discounts on single and dou 


ble leather belting are as follows Extra 
heavy, 55%; heavy, 60%. medium, 60 and 
10%; light, 60 and 10 and 10%; shoulder 
75%; standard, 70 and 1° Rubber belting 
is sold at the following discounts: Competi 
tion, 75%; standard, 70%; best grades, 60 
and 10%. 

In the following list is given the net price 
per ft., of the best grade of rubber belting 
figured at a discount of 60 and 10" from 
list : 

Diam 
ins 2-ply 4-ply 6-ply 
3 $0.10 $0.125 $0.21 
4 135 19 28 
5 165 2 85 
6 15 28 42 
7 235 a3 535 
s oan 88 S57 
9 815 425 64 
10 4 ‘3 72 
12 42 63 779 
14 19 #9 1.04 
16 n6 Rn 1.20 
18 63 91 ) is | 
2n 72 1.02 1.52 
22 79 1.14 1.70 
26 98 1.29 2.08 
28 1.07 1.51 2.27 
80 1.15 1.64 2.46 

LUBRICATING OILS.—The price of lubri 
eating oils varies according to the classifica 
tion by manufacturers or jobbers. In many 


cases engine or cylinder oll ts sold at a hich 
er price, under a special or trade name, than 


the purer oils. In general, however, the fol 
lowing price prevails to large consumers of 
approved credit who buy in 5-bbl. lots or 
larger: 
Cts. per gal 

*Cylinder, light filtered .... 23 to 32 
mi RR, eae . -20 to 27 
*Cylinder, steam refined ... 14 to 22 
Neutral Oils, filtered— 

Stainless white, 32 to 34 gravity 28 to 29 

Lemon, 33 to 34 gravity ... 19 to 21 

Dark, 32 gravity ......... 17 to 19 
Crank case oil, black ....... . 16 to 18 

*Prices vary according to tests 

COTTON WASTE.—The rapid adyance in 


raw cotton has forced the prices of waste to 
hich levels. 

No. 1 clean white waste ts quoted at 9 cts 
and B grade at 8% cts. per Ib. These quota 
tions are for single bale lots 


OILS AND PAINTS. 


LINSEED OIL.—The 
throughout the early part of the year has 
been steadily maintained. It was ttought 
that when prices reached 60 cts. early in the 
fall that there would be a general falling 
off in the demand and when quotations were 
moved up to 65 cts. in December, it was be 
lieved that the buying would cease. How 
ever, prices have advanced steadily during 
the month, out of town raw is now quoted 
at 70 cts. per gal. and city raw 71 cts. per 
gal. These are for 5-bbl. lots. Boiled oil! 
being held at the usual advance of 1 ct. per 
gal. over raw. The advance is a legitimate 
one as flax seed is very high: the crop ts 
short and seed is selling at higher figures 
than before in years. The Canadian crop 
too, is meager, so that there is no relief in 
sight until the next season. 


continuous advance 


SPIRITS TURPENTINE.—Prices are some- 
what easier than they were a month ago 


due principally to a falling off in the de 
mand, but also large receipts at Savannah 
Turpentine at that point is quoted at M4%, 


to 55 cts. In Charleston the market is quiet 


prices are easy at 4 cts. Five bbl. lots are 
quoted at 56% to 57 cts. New York. 
PETROLEUM PRODUCTS.—The Standard 


Oil Company gives the price of crude oil in 
bbis. at the wells as follows: Pennsylvania 
second sand, and Tiona, $1.42; Mercer black 
90 cts:; Corning, 79 cts.: New Castle, 87 
ets.; North Lima, 84 cts.; Indiana, 79 cts.: 
Illinois, 60 cts.; heavy, below 30 gravity, 52 
ets. In the local market petroleum tank 
wagon delivery is 8% cts.: auto-naphtha and 
stove gasoline 12% cts. 

Fuel oi! in tank cars is quoted at 95 cts 
to $1.06 per bbl. of 42 gals. at seaboard 
points. 


PAINTS.—The demand for white 
oil is unusual for fhe winter months. Stocks 
are low and both consumers and retailers 
did not anticipate any increase in price. 
The American Smelting and Refining Co., 
however, put up ths price of pig lead three 
time in December and on Jan. 3 the Na- 
tional Lead Co. advanced its quotations for 
paints. The prices of white lead in oil, or 
dry, are as follows for lots of 500 Ibs. and 


lead in 


over: In 100, 250 and SO00-Ib. kegs, 74 cts 
per Ib.; in 25 and 50-Ib. kegs, 74 cts. per 


Ib. Red lead and litharge in bbls 
and 100-Ib. kegs is 7% cts. per Ib 

Brown metallic fs $16.50 to $22 per ton; 
red metallic can be had at $14 to $18 per 
ton. American Venetian red is sold. in ton 
lots at 75 cts. to $1.50 per 100 Ibs.: English 
at $1.15 to $1.60 per 100 Ibs. 

Graphite bridge paints are quoted at 65 
cts. per gal. in car lots and 70 ets. per cal 
fn bbl. lots. 

Hydrex preservative paint ts sold at 75 cts. 
per gal. in bbl. lots New York. 


.*% bbis 
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MISCELLANEOUS. 


PAPER.—The prices of building and water- 
proofing papers have varied little during the 
month. Hydrex waterproofing felt is quoted 
at $1.25 per 100 sq. ft. in carload Ilots, 
New York City. Other quotations are as fol- 


lows : 
For 1-ply, which is sold by the net ton, 
$31. Other grades are sold by the roll of 


108 sq, ft., 2-ply standard weighing 40 Iba., 


to the roll is 45 cts.; 2-ply extra heavy, 
weighing 45 Ibs. to the roll, is 55 cts.; 3-ply 
standard, weighing 60 Ibs. to the roll, is 65 


ets., and 3-ply extra heavy, weighing 70 Ibs. 
to the roll, is 75 cts 

Rosin-sized sheathing, 500 sq. ft. to the 
roll, is 38 cts, per roll for the light, weighing 
25 Ibs. to the roll; 45 cts. is named for me- 
dium weight, 30 Ibs. to the roll, and 60 cts. 
for the heavy, weighing 40 Ibs. to the roll. 

Deafening felt 6 and 9 Ibs, to the sq. ft., 
is $40 per net ton. Red rope roofing is $1.75 


or. 


per roll of 250 sq. ft. 


ROOFING SLATE.—The demand is better 
and prices are very firm. No slate is being 
quarried now and, in some parts of the 
country, construction is going forward rap- 
idly. Stocks are not large and prices might 
work higher. The following quotations are 
for carload lots, f. o. b. quarry: 

Per 100 aq. ft. 
(etevedaon® $4.00 to $4.50 
bas 6 abenes 4.25to 4.75 


Vermont, 
Pennsylvania, 


sea green 
ribbon 


Maine, Brownsville wecceee SLO to 6.00 
J BOTT rer rere ririiie re 10.00 to 12.00 
Unfading Breen ....-.sseeeeree 4.00 to 5.50 

ROPE.—The market for rope is not as 


strong as a month ago. Pure Manila of the 
highest grade is quoted at 8 to 8% cts., sec- 
ond grade at 7% cts. and the less desirable 
qualities at 74 ects. per Ib. Pure sisal com- 
mands 744 to 8 cts., second grade 6 cts. per 
Ib. Jute rope, % in. and larger is 5 to 5% 
cts. per Ib. 

PITCH.—For the best quality of roofing 
and waterproofing pitch, $14 to $15 per net 
ton is asked delivered in New York. 

ROOFING CEMENT.—Texaco roofing ce- 
ment is sold at $25 a ton, in carload lots, 
f, o. b. cars New York City. 

OAKUM.—Prices are a little easier than 
a month ago and in 50-lb. bales, the best 
grade of oakum can now be had at 6% to 
6% cts. United States Navy is held at 5% to 
6 cts,, while plumbers’ can be had at 2% to 
8 ets. per Ib. 

WATERPROOFING.-—-The following prices 
are named for carload lots of waterproofing 


compounds, f. 0. b. cars New York. Hydrex 
waterproof felt, $1.25 per 100 sq. ft. Hydrex 
compound “A,” 26 cts. per gal. Hydrex 


compound “B,” 18 ects. per gal. 

Texaco waterproofing cement is $30 per ton, 
in car lots, f. o. b. cars New York or Phila- 
delphia. 

RUBBER.—The rubber market fluctuates 
with unusual rapidity but the manufacturers 
of rubber products used in engineering in 
most cases protect themselves and, in con- 
sequence, the price of hose, both fire and air 
brake, moves but little. The same is true of 
rubber belting. The market during 1909, 
however, was unusually erratic, as for ex- 
ample, fine para which was sold at $1.20 in 
January, 1909, advanced to $2.16 in October 
and is now approximately $1.80. This grade 
of rubber is perhaps the most important of 
any as it is used everywhere where high 
pressures are required. The best automobile 
tires, Inner tubes, are made of almost all 
para. 

The Ceylon rubbers which are much used 
for mixing command nearly as high a price 
as para, but now they are a little higher, 
being quoted at $2.40. Barly last year, how- 
ever, they could be readily had at $1.23, 
Cheaper varieties of rubber such as Caucho 


is 60 to 70 cts.; Guayule, 85 to 90 cts.; 
coarse Para 80 to 00 cts. 
The importation into the United States 


during the year 1909 will exceed, in value, 
any other year. In the first ten months it 
amounted to $73,000,000. Brazil, one of the 
cheap contributors of the India rubber sup- 
ply to the United States, is sending us ap- 
proximately 35% of our total importation. 
The rubber industry has changed materially 
in the last decade, formerly it was gathered 
from a forest and no attempts were made at 
cultivation. In recent years large plantations 
have been developed particularly in the East 
and these estates, as the plantations are 
ealled, produce anywhere from 200,000 to 
500,000 pounds annually. 

Numerous attempts have been made to 
produce rubber in Mexico and Central Amer- 
ica, but they have been principally stock job- 
bing schemes because of the economic con- 
ditions. The climate is favorable and the 
soll is good enough to grow the best kind of 
rubber trees, but laborers on the Western 
Hemisphere will not work for the meager 
pittance that the Singhalese peasants will 
and until such conditions change it is doubt- 
ful whether these plantations will be a suc- 
cess as far as rubber production is con- 
cerned. With the advance in crude rubber, 
old rubber has likewise trended upward and 
scrap rubber now commands anywhere from 
5o% to 100% more than it did a year ago. 

EXPLOSIVES.—The price of explosives 
varies according to the locality. They are, 
almost invariably, sold delivered either at the 
work or the nearest railroad station. The 
freight rates are exceptionally high on ex- 
plosives and consequently much irregularity 
in quotations is apparent There are, how- 
ever, at least eight factories of the leading 
manufacture located in various parts of 
the country and consequently the haul is not 
over 800 miles in any company’s domin. Dy- 


namite, of the kind usually used by con- 
tractors, is approximately 11 to 13 cts. per 
-— £8 factory in ton lots. Blasting 
powder, classified as ‘‘soda’’ grade, is sold at 


$1.20 to $1.40 per keg or 25 Ibs. in lots of 
10,000 Ibs The following prices prevail ou 
Trojan in car load lots, minimum 24,000 Ibs., 
f 


o. b. Pacific Coast points: No. 1, 13% 
cts.; No. 2, 10% cts.; No. 3, 10 cts. They 


have a disruptive force equivalent to 60%, 
40% and 30% of nitro-glyceriny. 








VAULT LIGHTS.—Lenses for concrete 
vault light work are sold by the piece and 
are usually made from the mold of the con- 


tractor. The price varies according to ths 
weight, but they can be had at 4 to 5 cts. 
per lb. A ‘‘bulls eye’ 3 ins. in diameter and 
3 ins. thick weighs about 12 oz. and is sold 
at 3 cts., in large lots. 

CARS AND LOCOMOTIVES.—The building 
of railroad rolling stock last year showed 
little, if any, improvement over 1908, which 


was also very poor. The ‘Railroad Age- 
Gazette’’ computes that the number of 
freight and passenger cars built in the 


United States and Canada in 1900 was 96,419 
In 1907 it was 289,695. The locomotives 
built last year were 2,887 and in 1907, the 
boom year, 7,362. 

The outlook for business this year is good, 
as many of the car builders have their order 
books well filled. 

LIGHTERAGE LIMITS.—The free deliv- 
ery of “Lighterage Limits” in New York City 
are as follows: In Manhattan, from a point 
opposite the Fort Lee ferry south along the 
Hudson River around the Battery and north 


along the East and Harlem rivers to the 
Jerome Ave. bridge at 155th St. In New 
Jersey, south from Fort Lee ferry to Bay- 


one City; points on the north and east shore 
of Staten Island between Bridge Creek (Ar- 
lington) and Clifton, both inclusive, and in- 


cluding Elm Park, Eristina and Shooters 
Island. In Brooklyn, from 69th St.. Bay 
Ridge, north to Pot Cove, Astoria, Long 


Island City. 


INDUSTRIAL NOTES. 


THE MILLARD CONSTRUCTION CO. an- 
nounces its corporate title changed to Key- 
stone State Construction Co. The company 
will retain its present offices at 704-700 
Pennsylvania Bldg., Philadelphia, Pa. 

THE HAROLD L. BOND CO., formerly of 
140 Pearl St., Boston, Mass., dealer in con- 
tractors’ railroad and mill supplies, states 
that owing to increase of business larger 
quarters have been taken at 383 Atlantic 
Ave. 

THE CONTRACT for placing concrete 
piles in the foundations of the People’s Na- 
tional Bank Building at Charleston, 8. C., 
has been awarded to the Raymond Concrete 
Pile Co., of New York and Chicago. Thomp- 
son & Frohling, New York, Archs. Hedden 
Construction Co., Gen. Contractors. 

IT IS REPORTED that one of the largest 
sewer pipe plants in the world will be built 
at Cleveland, Ohio by a company of capital- 
ists headed by Mr. H. A. Robinson of Akron, 
at an approximate cost of $750,000. The 
plant when completed will employ about 700 
men, 

THE GENERAL FIREPROOFING CO., of 
Youngstown, Ohio, state that owing to their 
increased foreign trade, they have found it 
necessary to open an export office at 396-308 
Broadway, New York. Mr. A. D. Level, for- 
merly with the U. 8S. Steel Products Co., will 


handle all export business through this 
office. 
HENRY A. HITNER’S SONS CO., of 


Huntington and Aramingo Sts., Philadelphia, 
Pa., announce the discontinuance of their 
New York office, 90 West St., also of their 
branch office, Pennsylvania Bldg., Philadel- 
phia. Their representative, Mr. Wm. B. Ilko, 
is now located at the main office from which 
all future business will be transacted. 
ACCORDING TO PRESS REPORTS, the 
Baldwin Locomotive Works of Philadelphia, 
Pa., for the year ending Dec. 31, 1909, turned 
out 1,013 locomotives, at an approximate 
total value of $13,000,000. This is a large 
increase over 1908, when only 617 locomo- 
tives were built, but below 1907 output, when 


2,663 locomotives were built by that com- 
pany. 
THE RAYMOND CONCRETE PILE CO., 


of New York and Chicago has been awarded 
the contract for the complete foundations, 
including excavation, concrete piling, con- 
crete footings, curbs, etc., of the warehouse 
building for E. 8S. Shepherd, which will be 
occupied by the Crerar-Adams Co., of Chi- 
cago. Ottenheimer, Stern & Reichert, Chi- 
cago, Archs 

MR. A. M. CRAIN, Assoc. Member Am. 
Soc. C. E., has opened an office for an engi- 
neering and contracting business in the 
Brandeis Bldg., Omaha, Neb. Mr. Crain has 
been connected with the construction of the 
Detroit River tunnel as Division Engineer 
for the Detroit River Tunnel Co. and Gen- 
eral Superintendent for the Butler Bros. 
Construction Co, for the last three years. 

THE MAIN OFFICES and warerooms of 
the Lynchburg Foundry Co., at Lynchburg, 
Va., were destroyed by fire on the morning 
of Jan. 1, entailing a loss of about $35,000, 
which was fully covered by insurance. This 
company owns and operates the McWane 
Pipe Works at Lynchburg and the Radford 
Pipe Works at Radford, Va., and we are ad- 
vised that the manufacture of pipe will be 


continued without interruption on account of. 


the fire. 


THE NORTHERN EQUIPMENT CO., of 
Chicago, which recently absorbed the 
American Boiler Economy Co., reports on 
account of the increase in the sales of the 
Copes boiler feed regulator and the Copes 
pump governor, they have been compelled 
to move to a larger factory building. This 
company has given up the office in the Old 
Colony Building. The factory" and main 
office is now lecated at 408-418 West Indiana 
St., Chicago, Ill. 

THE MINNEAPOLIS STEEL & MACHIN- 
ERY CO., of Minneapolis, reports the first 
yearly conferences of its District Represen- 
tatives and Department Managers December 
14, 15 and 16. Papers were read by G. L. 
Gillette, G. W. Pope, A. M. Burch, A. H. 
Allen, J. L. Record, R. P. Gillette, Joseph 
Garbett, E. Brozezinski, E. Leverton, J. R. 
Ware, George L. Gary, E. F. Woodcock and 
E. A. Merrill, followed by a general dis- 
cussion of the subject presented. 





For other Proposal Advertisements 
see pages 51, 52, 53, 54, 56, of Adver- 
tisements and Construction News 
page 12. 





BRIDGES. 


Department of Pubtic — 
Bureau of Surveys. 

Office 412 City Hall. { 
Philadelphia, Jan. 4, 1910. } 


Sealed proposals, endorsed “Bids for 
Bridges,"’ and addressed to the under- 
signed, at the office above mentioned, 
will be received until 12 o'clock noon on 
Tuesday, Jan. 18, 1910, for Schedule A. 
Bridges. 

Location—Wissahickon 
Richmond Branch of Philadelphia and 
Reading Railway. Superstructure only. 
Steel beam and grider bridge encased in 
concrete. 58 feet span, 60 feet wide. 
Thirty-eighth Ward. 

Branch Sewer in Tenth Street and Chel- 
ten Avenue, adjacent to bridge on line 
of Chelten Avenue under North Penn 
Railroad. 3 feet 6 inches circular brick 
sewer with inlets and connections. Forty- 
second Ward. 

Plans for the above work will be ex- 
hibited in the office of the Bureau of Sur- 
veys, Philadelphia. 

Specifications and blank forms upon 
which bids must be made, will be fur- 
nished upon application to the Chief En- 
gineer, Room 416 City Hall. 

Bidders must be skilled and regularly 
engaged in the class of work bid for. 

No bid will be considered unless accom- 
panied by a certificate from the City So- 
licitor that the provisions of an ordinance 
requiring proposal bonds when the bids 
exceed in amount five hundred dollars, 
approved May 25, 1860 (p. 81, West), 
have been complied with. 

The Director reserves to himself the 
right to reject any or all bids, as he may 
deem best for the interests of the city. 

GEO. R. STEARNS, 
Director. 


Avenue’ _ over 





CONSTRUCTION.—Fort Hancock, N. J., 
December 16, 1909.—Sealed proposals for 
construction, plumbing, heating, electric 
wiring and fixtures of 1 double set N. C. 
O. quarters (stucco), 1 double set Fire- 
men’s quarters (brick), 1 fire sta- 
tion (brick), and construction of 
second story (brick), to Quartermaster’s 
storehouse at Fort Hancock, N. J., will 
be received here until 12 m., January 15, 
1910, and then opened. Information fur- 
nished on application. Plans of the build- 
ings can be seen at the Office of Chief 
Quartermaster, Dept. of the East, Gover- 
nor’s Island, N. Y. City, or at this office. 
U. 8S. reserves right to reject any or al! 
proposals. Envelopes containing proposals 
should be indorsed ‘Proposals for Con- 
struction,”” addressed C. J. GOODIER, 
Constructing Quartermaster. 





Situations Wanted 





Mechanical and Electrical 
Engineers. 


POSITION in New York City wanted by 
mechanical and electrical engineer with 
fifteen years’ experience covering design, 
construction of machinery and buildings, 
shop, office systems, tests, reports, é¢tc.; 
graduate Massachusetts Institute Tech- 
nology, now employed. Address “F. A. 
26,’ Engineering News, New York. 1-1t 


ONLY RESPONSIBLE POSITION—M. E. 
(27), graduated leading European uni- 
versity, extraordinary training in fabri- 
cation, designing, estimating, water tur- 
bines, dredges, governors, electrical ap- 
paratus. French, German, English; good 
Spanish. Address “A. B. 1,” Engineer- 
ing News, New York. 1-1t 











ASSISTANT PROFESSOR in Mechanical: En- 
gineering in small college, five years’ 
teaching experience, wants better posi- 
tion. Some experience erecting machinery, 
railroad maintenance, reinforced concrete. 
Address “D. B. 1,” Engineering News, 
New York. 1-12t 





Civil Engineers. 


CONSTRUCTION or managing engineer, C. 
E. graduate (33), position with contrac- 
tor, construction-operating company or 
railroad; nine years’ experience on rail- 
road, municipal and general contract 
work as estimator and contractor's engi- 
neer; also experienced in reinforced con- 
erete construction, including factories, 
ete.; references. Address “R. A. 1,” En- 
gineering News, New York. 1-2t 


CIVIL ENGINEER, 35, graduate, 11 years’ 
experience, real estate developments, rail- 
read construction, surveys, roads, pav- 
ings, sewers, pile t ls, con- 
erete, masonry ; 
have instruments. 
Engia 








News, New York. 1-12t 





oates 
Bridge and Structural Eng:neers, 


YOUNG ENGINEER, technical gra... 
perienced in ordering materi, rs 
tailing roofs and bridges, 
change position. Now employ; a 
elass bridge work. Address «7 . “ 
Engineering News, New York 








Surveyors. 


SURVEYOR—Transitman (22), eo 
3% years’ experience field an: 
mine, municipal and land survy: 
dress “H. 20,” Engineering » 
York. par 








Superintendents, Misc., ¢:, 





STEVENS GRADUATE, 10 years’ 
ing experience; now employed 
Engineer; desires position in 
Purchasing Dept., New York ¢ i 
ity. Best references. Address ‘; 1 
Engineering News, New York 








YOUNG MAN, 25, technical edy 
years’ experience, engineering 
stenographer, bookkeeper and o 
ager, desires position as se 
office man. Address “S. A. 1," | 
ing News, New York. 


TECHNICAL GRADUATE, 25, ex 
year general drafting, 1 ves 
mentman, desires position: sal 0 
erate; locality immaterial. Add; u 
A. 1,” Engineering News, New } 1 








DREDGING LINE EXPERT, gradua‘ 
5 years university, 4 years wit} ling 
companies as mechanic, draftsm : 
nical correspondent, assistant c} 
ager. Coming from Panama now 
guages; position in sales department o- 
manager’s office. Address “B. B. 1” pF, 
gineering News, New York. 1-1t 





CONTRACTOR'S SUPERINTENDEN 
nical graduate, five years’ exp: 
compressed air (tunnels and cai 
heavy sewer and foundation work 
ter bearing ground. Can do draft); 

estimating. Just released by co 

i = 


Engineering News, New \ 


of contract. 
“CB. 1," 


Interview 





YOUNG MAN, 25, six years’ experier 
kinds building construction, wish: 
sition as assistant superintendent wi 
builder or as inspector with archi: ’ 
owner. Have assisted laying out wo: 
and supervising work of sub-cont: ins 
Address “E. B. 1,” Engineering New 
New York. 1-It 


Situations Open 


WANTED—Draftsmen and designer 
bridge and structural steel work 0; 
men with several years’ exper 
details and design need apply. Tech: 
graduate preferred. Applicants hou 
furnish sample of drafting. © Pp 
MARSH, Bridge Engineer, N. Y. C 

Co., Room 1221, 335 Mad 


i * e 
New York City. 1-1' 


WANTED—First-class building superint 
ent; must have had recent experier 
high-class buildings in Manhattar 
furnish best of references. None but 
first-class men need apply. Addr 
B. 1,” Engineering News, New York 1-1! 


WANTED-—Salesmen calling on power plant 
trade to handle small line of steam spé 
cialties for everyday use, bv estab|ishe! 
manufacturing concern with reput 








Ave., 








for high-grade material. Libera! 

missions to energetic, reliable men. Ad- 
dress W. T. JAMESON, 100 Surrey Ré 
Mansfield, Ohio. 1-2t 





MECHANICAL DRAFTSMEN WANTE 
Several first-class draftsmen experience! 
in hydraulic turbines. Permanent 
tion for competent men. Lovation 
Southeastern Pennsylvania. State expe 
rience and salary expected. Address “G 
B. 1,” Engineering News, New York. 1-t! 


Miscellaneous Wants 


"WO STRUCTURAL steel and reinforce 
concrete designers and detailers. New 
York City; desire work for spare tim 
Address “W. 1,” Engineering News. New 
York. 1-It 


WANTED—One or two partners to assist in 
a substantial financial way in promoting 
a new concrete roadway company. piten's 
pending. Responsible principal only 
Address “A. A. 1,” Engineering 
New York. 


ESTABLISHED STRUCTURAL STEP! 
centrally located in New York City. wis)- 
es to represent structural steel shop °° 
cally. Prepared to furnish bids, ‘esisn* 
and shop details. Address “O. \. }. 
Engineering News, New York. 1-1t 


WANTED—Manufacturers’ agencie 
standard high-class machinery or ™** 
rials, by a civil and mining ‘ 
Member Am. Soc. C. B. More tho) ‘wer: 
ty years aetive practice. Fami! wit 
requirements of Birmingham ri 
Extended acquaintance among o7 =(‘°™ 
Gcvi nastier; satisfactory refere: fur- 
rished; correspondence _ solicit: Ad- 
dress “ENGINEER,” Room 85). Brews. 
Marx Building, Birmingham, Ala. 1° 






































plement to ENGIN EERING 








OONTENTS. 

/RUCTION NEWS: : 
WAYS cecreccerececweresesccreees 13 
tric Railways ..... . - 18 
t and Power Plants............. 14 
IOOR pos bes vdcevecestoccecstocose 14 
Ah + ee 15 

ster Supply and Irrigation......... 16 

WOETAZS cece eccccectereneeneseeees 17 

irbage Disposal .......ceeeeceenees 
ets and Roads....... 

inufacturing Plants 
scellanous Contracts 
S. Possessions and Cuba......... 19 

ans and Specifications on File..... 19 
+ of Contracts Pending............ 19 

’ WEEE Coat airnatawecdghsnsecsese 19 








st of Contracts Pending, and the list of 

and Snecifications on file at the office 
ngineering News, will be found on the 
page of this Supplement.) 


RAILWAYS. 


.* denotes that this work is advertised in 
Engineering News.) 


\LBERTA & GREAT WATERWAYS.—J. 
|. Waddell, Ch. Engr., states that bids 
be called for immediately for the con- 
ietion of at least 100 miles of this line, 
h will run northeasterly from Edmon- 
- Alta., to Fort McMurray. W. R. Clarke, 

cansas City, Mo., is the promotor and presi- 

ent. Noted on Dec. 30. 

BOSTON & MAINE.—Improvements are 

planned which call for much heavy construc- 

tion. The abolition of grade crossings, a 

new station and the enlargement of the tun- 

nel under Washington St., in Salem, Mass., 
will require $2,000,000, while the double 
tracking of the Gloucester branch from 

Squam River to the Gloucester station, a new 

bridge at the river and the abolition of the 

grade at Washington St. will cost $250,000 





more. A bad curve between Newmarket and 
Madbury, N. H., will be cut out and new 
stations at Keene, Charlemont and Shel- 


burne Falls, N. H., are other improvements 
to come, according to L, Tuttle, Pres. of the 
B. & M. R. R. Co. 

BUFFALO, ROCHESTER & PITTSBURG.— 
The MILLER CONSTRUCTION CO., Lock 
Haven, Pa., has been awarded a contract, it 
is announced, for work on nine miles of 
double-track, including grade and line re- 
vision, between Newton, Pa., and Mount 
Jewett. The work will be very heavy and 
is to cost about $800,000. These improve- 
ments will eliminate the last link of single- 
track on the main line between Ashford, 
N. Y., and Punxsutawney, Pa. 


CANADA.—F,. Higgins, attorney, Victoria, 
B. C., is seeking a charter to build a railway 
on Graham Island, B. C. 

Db. 8S. Tait, Victoria, B. C., is applying for 
a charter for a syndicate to build a line 
from a point on the Grand Trunk Pacific near 
Eagle Lake, via the watershed of the Willow 
River, to a point on the Cariboo Road near 
Barkerville, B. C. 

Barnard & Robertson, attorneys, Victoria, 
B. C., are applying for a charter for a rail- 
road to run from a point on the boundary 
between Alaska and British Columbia where 
the Salmon River crosses southeasterly to 
Barkerville, on the Grand Trunk Pacific. 


CANADIAN PACIFIC.—Press dispatches 
state that the company has decided to award 
contracts this spring for the construction of 
50 miles of the Kootenay Central. 

Contract has been awarded to W. P. 
TIERNEY & CO., Nelson, B. C., for a 15- 
mile spur from Hartford Junction, B. C., to 
the Wellington camp. 


CENTRAL ONTARIO.—It is expected that 
construction will be resumed on the exten- 
sion from Lake St. Peter, Ont., to Whitney, 
17 miles. 
Ont. 


EL PASO & FORT HANCOCK.—Capital 
is being secured by this company which pro- 
poses to build from El Paso to Ysleta, Tex., 
ten miles. The capital stock is $100,000, of 
which $55,000 are subscribed. C. N. Bassett 
is Pres.; Felix Martinez, Vice-Pres.; Thomas 
O'Keefe, Secy.; Winchester Cooley, Treas., 
all at El Paso, Tex. 


GULF, COLORADO & SANTA FE.—Com- 
pany has authorized the expenditure of 
$117,000 for improvements on the San Angelo 
branch which include the widening of road- 
bed between Temple and Brownwood, Tex., 
and revision of grade. There is also an ap- 
propriation of $240,000 for ballasting this 
branch with rock, 52% miles, between the 
ame points. F. Merritt, Galveston, Tex., is 
Ch. Engr. Noted on Oct. 7, 1909. 


IDAHO & WESTERN.—The Idaho & West- 
ern Railway Co., a subsidiary company of 
‘he Chicago, Milwaukee & Puget Sound Ry. 
©o., has been incorporated in Idaho with a 
capital stock of $3,000,000 to build a branch 
‘rom Plummer, Idaho, to Spokane, 75 miles, 
by way of Coeur d’Alene, Idaho, where com- 
pany’s headquarters will be located. Sur- 
eyS are practically completed. E. J. Pear- 
son is Ch. Engr. of Lines West of Butte, 

_M. & P. S. Ry., at Seattle, Wash. 


INDIAN CREEK VALLEY RY.—We are 
officially informed that this company is 
Suilding the extension from Rogers Mills to 
Pte a. Pa., ten — —— a 
10 no contract w let. has. 
F. Hood is Pres, Connellsville, 


J. D. Evans, Ch. Engr., Trenton, . 


twelve miles long from Mandan, Keweenaw 
County, Mich., to Fish Cove Bay. Prelim- 
inary survey is made and right-of-way se- 


cured. Capital is not yet obtained. The 
work will be heavy construction. Chas, A. 
Wright is Pres., and F. E. Simar, Ch. 


Engr., Hancock, Mich. 

LONG ISLAND R. R.—Ralph Peters, Pres., 
in a recent statement concerning the opera- 
tion of Long Island trains through the East 
River tunnels into the Pennsylvania R. 


station at 33d St. and Seventh Ave., New 
York, announced that “in addition to the 
many millions the Pennsylvania Railroad 


has spent and is spending for the four tun- 
nels under the East River, and the vast sta- 
tion and terminal in Manhattan which all 
Long Island will benefit by, the Long Island 
Railroad is increasing its own facilities in 
all directions to take care of the large traf- 
fice now here and the larger traffic which 
will come upon the completion of the tun- 
nels, etc., as follows: A four and six-track 
high-speed electric line to Jamaica; an 
elevated freight line between the freight 
yards and the Montauk Division at Long 
Island City so that no freight business will 
be handled on the same tracks with the 
passenger business; a double-track connec- 
tion between the main line and the Montauk 
Division, so that the Rockaway branch from 
Woodhaven Junction and Glendale Junction 
will be brought into the tunnels; the double- 
tracking and electrification of the lines to Port 
Washington and Whitestone; the extension 
of the electric system to Long Beach, Oyster 
Bay, Farmingdale, Babylon, and the Wading 
River Branch; the building of additional 
running tracks, freight delivery yards, new 
Stations, etc.; the purchase of new steel 
cars (150 now under construction); new 
sub-stations, machinery, etc., for electric 
system; the building of a large terminal, 
general office building, etc., at Jamaica, and 
the elimination of grade crossings at Van 
Wyck Ave., Rockaway Road, and Division 
St., and a new street under the tracks where 
the new station will be at Guilford St. and 
Carlton Ave. It is hoped that the City of 
New York will co-operate with the railroad 
in the elimination cof all grade crossings in 
Queens. This is a matter of vital interest 
to the borough, and it is believed that the 
city government appreciates it and will co- 
operate to the fullest extent. Without such 
co-operation the borough will be handicap- 
ped and held back for years.” 

“All of the above,”’ Mr. Peters states, 
“will represent an expenditure on the part 
of the Long Island Railroad of more than 


$30,000,000. The tunnels will be in opera- 
_ by the summer of 1910.’’ Noted on Nov. 
18. 

MANUFACTURERS’ RY. (St. Louis).— 


Company plans a new line into St. Louis, 
Mo., to supplement the present Manufactur- 
ers’ belt railway around East St. Louis, IIL, 
and South St. Louis. G. F. Moore is Pres. 
and Gen. Mgr., South Side Bank Bldg., St. 
Louis, Mo. 


MIDDLE TENNESSEE R. R.—An exten- 
sion will be built from Mount Pleasant to 
Water Valley (Columbia post-office), Tenn., 
20 miles. R. G. Sparrow, Columbia, Tenn., 
is Mer. 

MOUNT HOOD R. R.—W. H. Eccles, Pres., 
Hood River, Ore., announces that a 75-mile 
extension is contemplated, which will con- 
nect with the O. R. & N. line. The Mount 
Hood R. R. Co. now operates 17 miles of 
line. Jos. W. West is Ch. Engr., Hood 
River, Ore. 


OREGON R. R. & NAV. CO.—An expendi- 
ture of $1,020,000 for straightening the line 
between Yoakum and Pendleton, 12% miles, 
has been authorized. The horseshoe curve 
will be eliminated by the construction of a 
tunnel through solid rock, 1,100 ft. long, it 
is reported. G. W. Boschke is Ch. Engr., 
Portland. 


OTTAWA, RIDEAU VALLEY & BROCK- 
VILLE.—Application will be made to the 
Dominion Parliament for incorporation to 
build this railway from Ottawa, Ont., south 
to Brockville, 60 miles. Also for authority 
to operate a ferry service across the St. 
Lawrence River from Brockville te Morris- 
town, N. Y. The plans include an extension 
from Ottawa north to High Falls, Que. D. 
H. McLean, Ottawa, is Solicitor. 


PHILADELPHIA & READING.—Contract 
has been awarded to C. F. KING & CO., 
Land Title Bldg., Philadelphia, for grading 
and doing masonry work, upon which a 
fourth track will be laid between Pérkiomen 
Junction and Phoenixville, Pa., a distance of 
1% miles. 


RALEIGH & SOUTHPORT.—Company will 
soon build an extension from Fayetteviile, 
N. C., to Hope Mills, seven miles. This rail- 
way is in —— between Raleigh and 
Fayetteville, miles. J. A. Mills is Pres. 
and Gen. Mer., Raleigh, N. C. Noted on 
Nov. 18. 


ROGUE RIVER VALLEY RY.—A bond is- 
sue of $125,000 has been placed with the 
Merchants’ Loan & Trust Co., Portland, to 
provide for the construction of an exten- 
sion between Jacksonville and Ruch, nine 
miles. W. H. Barnum is Vice-Pres., Jack- 
sonville, Ore. 


ST. LOUIS & SAN FRANCISCO.—Accord- 
ing to press reports from Austin, Tex., B. F. 
Yoakum, Chn. Executive Com., New York, has 
stated that “we have long had in view the 
extension of the "Frisco from Brady, Tex., 
to San Antonio. At present the plans are 
no more definite than they have been for 
several years past. The ag at present 
is to build roads tou eteeee- r road 
cannot pay. The * 1 build no more 
— it Is in a position to build one 

& 





CONSTRUCTION NEWS 


NEWS. 


ST. LOUIS, BARTLESVILLE & PACIFIC. 
—We are officially advised that negotiations 
are in progress for commencing construction 


of this railway. Surveys are made and 
right-of-way partly obtained. F. M. Over- 
lees is Pres., Bartlesville, Okla. This rail- 


way will extend from Joplin, Mo., to Carmen, 
Okla., 225 miles. D. H. Rhodes is Ch. Engr., 
213 W. Fourth St., Joplin. 

ST. LOUIS, BROWNSVILLE & MEXICO.— 
The directors of the St. Louis, Brownsville 
& Mexico R. R. Co. issued a notice for a 
special meeting of the stockholders to be 
held at Kingsville, Tex., March 10, 1910, to 
authorize borrowing $25,000,000. This money 
will be used to extend the road from 
Brownsville, down to the Gulf Coast of Mex- 
ico to Tampico, and thence to the City of 
Mexico, 300 miles; from Sam Fordyce up 
the valley of the Rio Grande to Laredo, 125 
miles, and from Kingsville to San Antenio, 
160 miles. The St. Louis, Brownsville & 
Mexico R. R. was recently acquired by the 
Frisco R. R, interests. 

SOUTHWESTERN RY.—Contract has been 
awarded to the GRIGSBY CONSTRUCTION 
CO., of Houston, Tex., for building the Scot- 
land-Archer City extension, ten miles. Noted 
on Dec. 16. 

WEBBERS FALLS, SHAWNEE & WEST- 
ERN.—Incorporated in Oklahoma with $100,- 
QOO capital stock to build a line 105 miles 
long from Webbers Falls, Okla., southwest to 
Warner and then through McIntosh, Okmu!- 
gee, Okfuskee, Lincoln and Pottawatomie 
Counties, to Shawnee. The estimated cost is 
$9,000 per mile. The Directors are A. R. 
Peyinghaus, of Muskogee, Gen. Mgr.; J. F 
Sparrow and J. B. Crouch, of Porum, Okla. ; 
O. L. Hayes, of Webbers Falls, and Camp- 
bell Russell, of Warner, Okla. The road as 
projected will go through the towns of Web- 
bers Falls, Warner, Checotah, Weleetka or 
Dustin, Wetumpka and Shawnee and possi- 
bly Okeemah. . H. Crouch, Attorney for 
the company, states that the survey from 
Checotah to Shawnee has been completed and 
that the survey west of there will begin at 
once. The intention of the promoters is to 
extend ultimately from Shawnee to Purcell, 
Lindsay and Lawton. 


ELECTRIC RAILWAYS. 


NEW YORK, N. Y¥.—The Public Service 
Commission, First District, lac announced 
that it would make every effort to improve 
transit facilities between Williamsburg, 
Long Island City and the upper East Side 
of Manhattan Borough, New York, accord- 
ing to the Brooklyn ‘‘Eagle.’’ After a care- 
ful investigation memters of the commission 
have di ecvered that the cco-opecstion of the 
federal government will be necessary, but 
when conditions are explained to the Wash- 
ington authorities it is not believed that as- 
sistance will be refused. Action in the mat- 
ter, it is promised, will be taken at once. 

The Manhattan Bridge Three-Cent R. R. 
Co., noted last week, bas clected the follow- 
ing officers: ‘Frederick W. Rowe, Eastern 
Parkway, Brooklyn, Pres.; John C. Bracken- 
ridge, 95 Liberty St., New York. Vice-Pres. : 
Walter Hammitt, 1229 Pacific St., Brooklyn, 
Secy.; Edward T. Horwill, 215 Montague 
St., Brooklyn, Treas 


RENOVO, PA.—We are officially advised 
that a charter has been issued in Pennsyl- 
vania to the Renovo & Gleasonton St. Ry. 
Co., to construct and operate a trolley line 
five miles long in Clinton County, Pa. The 
capital of the company is to be $30,000. The 
officers are: Pres., E. W. Hess, of Clear- 
field, Pa.; Directors, R. V. Rogers and W. 
B. Reilly, of Renovo; J. H. Crissman, of 
Dubois, and I. W. Gleason, of Gleasonton. 


FRANKLIN, PA.—The project to secure 
either a steam railroad or a trolley line from 
Franklin to Ellwood City has been revived 
and the Right-of-Way Committee appcinted 
at the citizens’ meeting last fall has chosen 
Emory C. Read right-of-way agent. It was 
Stated at a recent meeting that a company 
was ready to finance the proposition and 
Mr. Read was instructed to go to work at 
once and get the right-of-way. Mr. Read is 
empowered to engage such persons to assist 
him as he sees fit. He will take the right- 
of-way as trustee and turn them cver to a 
committee of which F. W. Officer, of the 
First National Bank, is chairman. This com- 
mittee will hold the right-of-way until a 
company takes it over. It is expected that 
three or four months will be required to get 
the right-of-way. 


RICHMOND, VA.—W. C. Whitney, Engr., 
of Fredericksburg, Va., is making a survey 
for the proposed extension of the Ash- 
land, Richmond & Chesapeake Bay 
Ry., from Ashland, Va., via Fred- 
ericksburg and Alexandria, Va., ts 
Washington, D. C., 115 miles. A branch 
line from Ashland to the Potomac River, 
about 80 miles in length, may be construct- 
ed.. Guy Phillips is Secy. and Treas., 195 
Broadway, New York. Wm. Northrop is 
Gen. Mgr., Richmond. 


MORGANTOWN, W. VA.—The Morgantown 
& Dunkard Valley R. R. Co. plans to build 
an extension from Randall to Blacksville, W. 
Va., 17 miles. J. A. Martin, Morgantown, 
is Gen. Mgr. and Ch. Engr. 


TALLULAH FALLS, GA.—Louis B. Magid, 
Pres. of the Piedmont Power Co., Candler 
Bidg., Atlanta, Ga., denies the press report 
that he is interested in a proposed electric 
a at Tallulah Falls. Noted on 


BRIDGEPORT, ALA.—The Bridgeport Elec- 
tric & Railway Co. has been organized to 
build a 5%-mile street railway in Bridge- 
port. A 250-HP. plant will be built. W. D. 
Scarbrough is Pres.; L. . Rorer, 


Vice- 


New York, January 13, 1910. 


Pres.; A. I 


J P. Sear 
Bridgeport. 


. L. Atwood, Secy. ; 

brough, Treas. and Mer., all of 

Noted last week 
MEMPHIS, TENN 


Bids were received by 


the Lakeview Traction Co. on Jan. 5 for 
track laying on 12 miles of railroad from 
Memphis to Lakeview, Miss.; also for 
1,025 lin. ft. of pile trestle work Ww. W 
Hayden, Ch. Engr., Memphis, informs us 
that contract for this work was awarded to 
Cc. C. TATE, Bogalusa, La Construction 
is to begin on Feb. 15 Noted on Dec. 30 
SCOTTSBURG, IND.—J. BE. Greeley, Louis 
ville, Ky., Pres. of the Cincinnati, Madison 
& Western Ry. Cor» is reported to have 
stated that actual construction on this new 
line will begin not later than April The 
new line will run from Scottsburg to Madi 
son, connecting with the line of the Indian 
apolis & Louisville Traction Co. at this place 
for Louisville and Indianapolis. Later, ex 


tensions to French Lick and Salem are pro 
posed. Subsidies of over $100,000 were voted 


the road last fall and late in the fall a prs 
liminary survey was made over the proposed 
route. Noted on Oct. 28 and Nov. Ll, 100 

KALISPEL MONT The Whitefish @& 
Polson Elee. Ry. Co. has been incorporated, 
it is reported, to build an electric railway 
from Kalispell northward to Whitefish and 
southward, through Somers, to Polson, on 
the west shore of Flathead Lake Headquar 
ters, Kalispell Capital stock, $200,000. In 
porators: G. H. Adams, J. H. Steven Jo 
eph kuge, DL. Ledgerwood, O. P. Mosby and 
Peter Nilson, of Kalispell 

The Somer, Polson & Missoula Electric Ry 
Co. has been incorporated for the purpose of 
building an electric railway between Kali 
pell and Polson, and eventually to make a 
connection with the Northern Pacific R. R 
on the south; and with Whitefish and Colum 






bia Falls on the north. Capital stock, $50), 


OO. Incorporators: J. A. Coram, F. H. Nash, 
T. D. Long, B. R. Gay and A. L. Jacquit, 
all of Kalispell, and James A. Talbott, of 


Columbia Falls, Mont. 


DALLAS, TEX.—Plans are in progress and 
surveys are being made for the Mast Texas 
Traction Co.'s line which will connect Dal 
las, Mesquite, Forney and Terrell, Tex., 35 
miles. Schuyler B. Marshall, Gaston Bidg., 
is Pres.; E. W. Morton, Jr., Vice-Pres.; C. 
L. Wakefield, 262 Live Oak St., Secy.; W 
H. Gaston, Treas., all of Dallas. Noted on 
Dec, 9. 

MIAMI, OKLA.-—-The Oklahoma, Kansas & 
Missouri Interurban Ry. Co. will undertake 
the construction of 105 mile new line 
during 1010, extending from Joplin, Mo., to 
Bartlesville. The railway will also touch 
Hattonville, Miami, Spring City, Peoria, 
Quapaw, Blue Jacket and Welch Franklin 
M. Smith is Pres., Joplin, Mo Noted fully 
on Oct. 28, 1900. 

HOOD RIVER, ORE.—We are officially 
advised that preliminary surveys have been 
made for the Valiey Elec. Ry. Co.'s propused 
new line through Hood River Valley. Right- 
of-way is partly made There will be two 
bridges. The railway will be 20 miles long 
E. I. Folts is Pres., and H. B. Langille is 
Ch. Engr., Hood River. Noted on Jan. 7 
and Aug. 12, 1909. 

BAKER CITY, ORE.—The City Council 


has granted to the Baker Interuban Ry. Co 
a six-months’ extension of its franchise in 
which to begin work on its street railway in 
Baker City. Company also plans to build an 
interurban railway from Baker City to North 
Powder and Rock Creek. Anthony Mohr, 
Baker City, is Treas. and Pur, Agent. Noted 
on Aug. 5 and Sept. 9, 1909 

SAN FRANCISCO, CAL.—On Dec. 31, at a 
special election, the citizens voted to incur a 
bonded indebtedness of $2,020,000 for two 
municipal railway projects. The first prop 
osition is to issue $1,900,000 of bonds to be 
used to construct a municipal street railway 
on Geary St., from Market St. to Point Lobos 
Ave.; Point Lobos Ave., from Geary St. to 
Cliff? Ave. ; Cliff Ave., from Point Lobos Ave. 
to a terminal near the ocean; on Tenth Ave., 
from Point Lobos Ave. to Golden Gate Park. 
The second proposition provides for the ac 
quisition and completion of a street railway 
over and along Market St., from Geary St 
to East St., and on East St. to the ferry 
building at the foot of Market St., for which 
$120,000 of bonds will be issued. Marsden 
Manson is City Engr. Noted on Oct. 28. 


STOCKTON, CAL.—The Central California 
Traction Co. will spend nearly $1,000,000 in 
building and equipping its extension from 
Lodi to Sacraments, according to 8. B. Me- 
Lenegan, Gen. Mgr., 413 Weber Ave., Stock- 
ton. Construction is in progress. 

The Stockton Terminal & Eastern R. R. Co. 
has started work on its line which is to con- 
nect Stockton, Linden, Waterloo, Bellota, and 
Jenny Lind, 28 miles. Estimated cost, $400,- 
000. Right-of-way is secured. The cfficers 
and directors are as follows: M. J. Gardner, 
Pres.; F. J. Dietrich, Vice-Pres.; James A. 
Barr, Secy.; J. Egbert Adams, Mgr.; H. W 
Newell, Consult Engr.; Robert F. Burns, At- 
torney ; . A. Grant, E. F. Davis, M. J. 
Congdon. Headquarters are at Stockton. 


OAKLAND, CAL.—The Oakland & Antioch 
y. Co. will commence construction soon on 


its proposed electric railway which is to 
extend from Oakland to Berkeley, Walnut 
Creek, Concord and Bay. Point; 34 miles. 


Surveys and final locations have been made. 
Power to operate the line will be purchased 
Capital stock, authorized, $3,500,000; issued, 
$500,000, Bonds, authorized, $2,000,000. Head- 
quarters, 347 Grant Ave., San Francisco. H. 
A. Mitchell is Pres.; F. E. Brooks, Secy. 
Hotes March 4, Sept. 23, 1909, and Aug. 


, 


NIAGARA FALLS, ONT.—The Niagara 
Falls, Welland & Dunnvilie Electric Ry. Cu. 
has applied to the Ontario Legislature, 
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MISCELLANEOUS. 


PAPER.—The prices of building and water- 
proofing papers have varied little during the 
month. Hydrex waterproofing felt is quoted 
at $1.25 per 100 sq. ft. in carload lots, 
New York City. Other quotations are as fol- 
lows : 

For 1-ply, which is sold by the net ton, 
$31. Other grades are sold by the roll of 
108 sq. ft., 2-ply standard weighing 40 Ibs., 
to the roll is 45 cts.; 2«ply extra heavy, 
weighing 45 Ibs. to the roll, is 55 cts.; 3-ply 
standard, weighing 60 Ibs. to the roll, is 65 
cts., and 3-ply extra heavy, weighing 70 Ibs. 
to the roll, is 75 cts. 

Rosin-sized sheathing, 500 sq. ft. to the 
roll, is 38 ets. per roll for the light, weighing 
25 Ibs. to the roll; 45 cts. is named for me- 
dium weight, 30 Ibs. to the roll, and 60 cts. 
for the heavy, weighing 40 Ibs. to the roll. 

Deafening felt 6 and 9 Ibs. to the sq. ft., 
is $40 per net ton. Red rope roofing is $1.75 
per roll of 250 sq. ft. 

ROOFING SLATE.—The demand is better 
and prices are very firm. No slate is being 
quarried now and, in some parts of the 
country, construction is going forward rap- 
idly. Stocks are not large and prices might 
work higher. The following quotations are 
for carload lots, f. o. b. quarry: 

Per 100 sq. ft. 
Jeacnsénaee $4.00 to $4.50 
sivetivees 4.25 to 4.75 


Vermont, sea green 
Pennsylvania, ribbon 


Maine, Brownsville ........... 550to 6.00 
PO Nc civics Gone is s0ctes etme ce 10.00 to 12.00 
Unfading green .........es0+0% 4.50 to 5.50 

ROPE.—The market for rope is not as 


strong as a month ago. Pure Manila of the 
highest grade is quoted at 8 to 8% cts., sec- 
ond grade at 7% cts. and the less desirable 
qualities at 7% ects. per Ib. Pure sisal com- 
mands 74% to 8 cts., second grade 6 cts. per 
ib. Jute rope, % in. and larger is 5 to 5% 
ets. per Ib. 

PITCH.—For the best quality of roofing 
and waterproofing pitch, $14 to $15 per net 
ton is asked delivered in New York. 

ROOFING CEMENT.—Texaco roofing ce- 
ment is sold at $25 a ton, in carload lots, 
f. o. b. cars New York City. 

OAKUM.—Prices are a little easier than 
a month ago and in 50-lb. bales, the best 
grade of oakum can now be had at 6% to 
6% cts. United States Navy is held at 5% to 
6 cts., while plumbers’ can be had at 2% to 
3 ets. per Ib. 

WATERPROOFING.—The following prices 
are named for carload lots of waterproofing 
compounds, f. 0. b. cars New York. Hydrex 
waterproof felt, $1.25 per 100 sq. ft. Hydrex 
compound “A,” 26 cts. per gal. Hydrex 
compound “B,’’ 18 ects. per gal. 

Texaco waterproofing cement is $30 per ton, 
in car lots, f. 0. b. cars New York or Phila- 
delphia. 

RUBBER.—The rubber market fluctuates 
with unusual rapidity but the manufacturers 
of rubber products used in engineering in 
most cases protect themselves and, in con- 
sequence, the price of hose, both fire and air 
brake, moves but little. The same is true of 
rubber belting. The market during 1909, 
however, was unusually erratic, as for ex- 
ample, fine para which was sold at $1.20 in 
January, 1909, advanced to $2.16 in October 
and is now approximately $1.80. This grade 
of rubber is perhaps the most important of 
any as it is used everywhere where high 
pressures are required. The best automobile 
tires, inner tubes, are made of almost all 
para. 

: The Ceylon rubbers which are much used 
for mixing command nearly as high a price 
as para, but now they are a little higher, 
being quoted at $2.40. Barly last year, how- 
ever, they could be readily had at $1.23. 
Cheaper varieties of rubber such ae Caucho 


is 60 to 70 cts.; Guayule, 85 to 90 cts.; 
coarse Para 80 to 90 cts. 
The importation into the United States 


during the year 1909 will exceed, in value, 
any other year. In the first ten months it 
amounted to $73,000,000. Brazil, one of the 
cheap contributors of the India rubber sup- 
ply to the United States, is sending us ap- 
proximately 35% of our total importation. 
The rubber industry has changed materially 
in the last decade, formerly it was gathered 
from a forest and no attempts were made at 
cultivation. In recent years large plantations 
have been developed particularly in the East 
and these estates, as the plantations are 
called, produce anywhere from 200,000 to 
500,000 pounds annually. 

Numerous attempts have been made to 
produce rubber in Mexico and Central Amer- 
ica, but they have been principally stock job- 
bing schemes because of the economic con- 
ditions. The climate is favorable and the 
soil is good enough to grow the best kind of 


rubber trees, but laborers on the Western 
Hemisphere will not work for the meager 
pittance that the Singhalese peasants will 


and until such conditions change it is doubt- 
ful whether these plantations will be a suc- 
cess as far as rubber production is con- 
cerned. With the advance in crude rubber, 
old rubber has likewise trended upward and 
scrap rubber now commands anywhere from 


doc to 100% more than it did a year ago. 
EXPLOSIVES.—The price of explosives 
varies according to the locality. They are, 


almost invariably, sold delivered either at the 
work or the nearest railroad station. The 
freight rates are exceptionally high on ex- 
plosives and consequently much irregularity 
in quotations is apparent. There are, how- 
ever, at least eight factories of the leading 
manufacture located in various parts of 
the country and consequently the haul is not 
over 800 miles in any company’s domin. Dy- 


namite, of the kind usually used by con- 
tractors, is approximately 11 to 13 cts. per 
Ib. f. o. db. factory in ton lots. Blasting 
powder, classified as ‘‘soda’’ grade, is sold at 


$1.20 to $1.40 per keg or 25 Ibs. in lots of 
10,000 Ibs. The following prices prevail ou 
Trojan in car load lots, minimum 24,000 Ibs., 
f. o. b. Pacific Coast points: No. 1, 13% 
cts.; No. 2, 10% cts.; No. 3, 10 cts. They 
have a disruptive force equivalent to 60%, 
40% and 30% of nitro-glycerine. 








VAULT LIGHTS.—Lenses for concrete 
vault light work are sold by the piece and 
are usually made from the mold of the con- 


tractor. The price varies according to the 
weight, but they can be had at 4 to 5 cts. 
per lb. A ‘“‘bulls eye” 3 ins. in diameter and 
3 ins. thick weighs about 12 oz. and is sold 
at 2 -ts., in large lots. 

Cc 3 AND LOCOMOTIVES.—The building 
of road rolling stock last year showed 
little, if any, improvement over 1908, which 
was also very poor. The ‘Railroad Age- 
Gazette’’ computes that the number of 
freight and passenger cars built in the 
United States and Canada in 1909 was 96,419. 
In 1907 it was 289,695. The locomotives 
built last year were 2,887 and in 1907, the 
boom year, 7,362. 

The outlook for business this year is good, 
as many of the car builders have their order 
books well filled. 

LIGHTERAGE LIMITS.—The free deliv- 
ery of “Lighterage Limits” in New York City 
are as follows: In Manhattan, from a point 
opposite the Fort Lee ferry south along the 
Hudson River around the Battery and north 


along the East and Harlem rivers to the 
Jerome Ave. bridge at 155th St. In New 
Jersey, south from Fort Lee ferry to Bay- 


one City; points on the north and east shore 
of Staten Island between Bridge Creek (Ar- 
lington) and Clifton, both inclusive, and in- 


cluding Elm Park, Eristina and Shooters 
Island. In Brooklyn, from 69th St., Bay 
Ridge, north to Pot Cove, Astoria, Long 


Island City. 


INDUSTRIAL NOTES. 


THE MILLARD CONSTRUCTION CO. an- 
nounces its corporate title changed to Key- 
stone State Construction Co. The company 
will retain its present offices at 704-709 
Pennsylvania Bidg., Philadelphia, Pa. 

THE HAROLD L. BOND CO., formerly of 
140 Pearl St., Boston, Mass., dealer in con- 
tractors’ railroad and mill supplies, states 
that owing to increase of business larger 
quarters have been taken at 383 Atlantic 
Ave. 

THE CONTRACT for placing concrete 
piles in the foundations of the People’s Na- 
tional Bank Building at Charleston, S. C., 
has been awarded to the Raymond Concrete 
Pile Co., of New York and Chicago. Thomp- 
son & Frohling, New York, Archs. Hedden 
Construction Co., Gen. Contractors. 

IT IS REPORTED that one of the largest 
sewer pipe plants in the world will be built 
at Cleveland, Ohio by a company of capital- 
ists headed by Mr. H. A. Robinson of Akron, 
at an approximate cost of $750,000. The 
plant when completed will employ about 700 
men. 

THE GENERAL FIREPROOFING CO., of 
Youngstown, Ohio, state that owing to their 
increased foreign trade, they have found it 
necessary to open an export office at 396-398 
Broadway, New York. Mr. A. D. Level, for- 
merly with the U. S. Steel Products Co., will 
handle all export business through this 
office. 

HENRY A. HITNER’S SONS CO., of 
Huntington and Aramingo Sts., Philadelphia, 
Pa., announce the discontinuance of their 
New York office, 90 West St., also of their 
branch office, Pennsylvania Bldg., Philadel- 
phia. Their representative, Mr. Wm. B. Ilko, 
is now located at the main office from which 
all future business will be transacted. 

ACCORDING TO PRESS REPORTS, the 
Baldwin Locomotive Works of Philadelphia, 
Pa., for the year ending Dec. 31, 1909, turned 
out 1,013 locomotives, at an approximate 
total value of $13,000,000. This is a large 
increase over 118, when only 617 locomo- 
tives were built, but below 1907 output, when 


2,663 locomotives were built by that com- 
pany. 
THE RAYMOND CONCRETE PILE CO., 


of New York and Chicago has been awarded 
the contract for the complete foundations, 
including excavation, concrete piling, con- 
crete footings, curbs, etc., of the warehouse 
building for E. S. Shepherd, which will be 
occupied by the Crerar-Adams Co., of Chi- 


cago. Ottenheimer, Stern & Reichert, Chi- 
cago, Archs. 
MR. A. M. CRAIN, Assoc. Member Am. 


Soc. C. E., has opened an office for an engi- 
neering and contracting business in the 
Brandeis Bidg., Omaha, Neb. Mr. Crain has 
been connected with the construction of the 
Detroit River tunnel as Division Engineer 
for the Detroit River Tunnel Co. and Gen- 
eral Superintendent for the Butler Bros. 
Construction Co. for the last three years. 
THE MAIN OFFICES and warerooms of 
the Lynchburg Foundry Co., at Lynchburg, 
Va., were destroyed by fire on the morning 
of Jan. 1, entailing a loss of about $35,000, 
which was fully covered by insurance. This 
company owns and operates the McWane 
Pipe Works at Lynchburg and the Radford 
Pipe Works at Radford, Va., and we are ad- 
vised that the manufacture of pipe will be 


continued without interruption on account of. 


the fire. 


THE NORTHERN EQUIPMENT CO., of 
Chicago, which recently absorbed’ the 
American Boiler Economy Co., reports on 
account of the increase in the sales of the 
Copes boiler feed regulator and the Copes 
pump governor, they have been compelled 
to move to a larger factory building. This 
company has given up the office in the Old 
Colony Building. The factory" and main 
office is now located at 408-418 West Indiana 
St., Chicago, Il. 

THE MINNEAPOLIS STEEL & MACHIN- 
ERY CO., of Minneapolis, reports the first 
yearly conferences of its District Represen- 
tatives and Department Managers December 
14, 15 and 16. Papers were read by G. L. 
Gillette, G. W. Pope, A. M. Burch, A. H. 
Allen, J. L. Record, R. P. Gillette, Joseph 
Garbett, E. Brozezinski, E. Leverton, J. R. 
Ware, George L. Gary, E. F. Woodcock and 
E. A. Merrill, followed by a general dis- 
cussion of the subject presented. 


For other Proposal Advertisements 
see pages 51, 52, 53, 54, 56, of Adver- 
tisements and Construction News 
page 12. 





BRIDGES. 


Department of Public bende 
Bureau of Surveys. 

Office 412 City Hall. { 
Philadelphia, Jan. 4, 1910. } 


Sealed proposals, endorsed ‘‘Bids for 
Bridges,"" and addressed to the under- 
signed, at the office above mentioned, 
will be received until 12 o’clock noon on 
Tuesday, Jan. 18, 1910, for Schedule A. 
Bridges. 

Location— Wissahickon Avenue over 
Richmond Branch of Philadelphia and 
Reading Railway. Superstructure only. 
Steel beam and grider bridge encased in 
concrete. 58 feet span, 60 feet wide. 
Thirty-eighth Ward. 

Branch Sewer in Tenth Street and Chel- 
ten Avenue, adjacent to bridge on line 
of Chelten Avenue under North Penn 
Railroad. 3 feet 6 inches circular brick 
sewer with inlets and connections. Forty- 
second Ward. 

Plans for the above work will be ex- 
hibited in the office of the Bureau of Sur- 
veys, Philadelphia. 

Specifications and blank forms upon 
which bids must be made, will be fur- 
nished upon application to the Chief En- 
gineer, Room 416 City Hall. 

Bidders must be skilled and regularly 
engaged in the class of work bid for. 

No bid will be considered unless accom- 
panied by a certificate from the City So- 
licitor that the provisions of an ordinance 
requiring proposal bonds when the bids 
exceed in amount five hundred dollars, 
approved May 25, 1860 (p. 81, West), 
have been complied with. 

The Director reserves to himself the 
right to reject any or all bids, as he may 
deem best for the interests of the city. 

GEO. R. STEARNS, 
Director. 





CONSTRUCTION.—Fort Hancock, N. J., 
December 16, 1909.—Sealed proposals for 
construction, plumbing, heating, electric 
wiring and fixtures of 1 double set N. C. 
O. quarters (stucco), 1 double set Fire- 
men’s quarters (brick), 1 fire sta- 
tion (brick), and construction of 
second story (brick), to Quartermaster’s 
storehouse at Fort Hancock, N. J., will 
be received here until 12 m., January 15, 
1910, and then opened. Information fur- 
nished on application. Plans of the build- 
ings can be seen at the Office of Chief 
Quartermaster, Dept. of the East, Gover- 
nor’s Island, N. Y. City, or at this office. 
U. 8S. reserves right to reject any or all 
proposals. Envelopes containing proposals 
should be indorsed ‘Proposals for Con- 
struction,’”” addressed C. J. GOODIER, 
Constructing Quartermaster. 





Situations Wanted 





Mechanical and Electrical 
Engineers. 


POSITION in New York City wanted by 
mechanical and electrical engineer with 
fifteen years’ experience covering design, 
construction of machinery and buildings, 
shop, office systems, tests, reports, etc. ; 
graduate Massachusetts Institute Tech- 
nology, now employed. Address “F, A. 
26,’’ Engineering News, New York. 1-1t 


ONLY RESPONSIBLE POSITION—M. E. 
(27), graduated leading European uni- 
versity, extraordinary training in fabri- 
cation, designing, estimating, water tur- 
bines, dredges, governors, electrical ap- 
paratus. French, German, English; good 
Spanish. Address “‘A. B. 1,” Engineer- 
ing News, New York. 1-1t 











ASSISTANT PROFESSOR in Mechanical: En- 
gineering in small college, five years’ 
teaching experience, wants better posi- 
tion. Some experience erecting machinery, 
railroad maintenance, reinforced concrete. 
Address “D. B. 1,” Engineering News, 
New York. 1-12t 





Civil Engineers. 





CONSTRUCTION or managing engineer, C. 
E. graduate (33), position with contrac- 
tor, construction-operating company or 
railroad; nine years’ experience on rail- 
road, municipal and general contract 
work as estimator and contractor’s engi- 
neer; also experienced in reinforced con- 
erete construction, including factories, 
ete.; references. Address “R. A. 1,” En- 
gineering News, New York. 1-2t 








CIVIL ENGINEER, 35, graduate, 11 years’ 
experience, real estate developments, rail- 
road construction, surveys, roads, pav- 
ings. sewers, pile trestles, seawalls, con- 
evete, masonry; draftsman, computer; 
have instruments. Address “X. A. 1,” 


eering News, New York. 1-12t 








—, 


Bridge and Structural Enx:neers, 


YOUNG ENGINEER, technical gr» 














perienced in ordering materi, a bo 
tailing roofs and bridges, ph 
change position. Now employ< to 






class bridge work. Address «” high. 





























Engineering News, New York ' ih 
~—aiaigg, 
Surveyors. 

SURVEYOR—Transitman (22), col) ~~ 
3% years’ experience field anc 2 
mine, municipal and land surv. aA 
dress “H. ” Engineering » on 
York. Lt 





Superintendents, Misc., «:. 








STEVENS GRADUATE, 10 years 








ing experience; now employed Sales 
Engineer; desires position in 2 
Purchasing Dept., New York Ci vio. 
ity. Best references. Address “p> 4. 1 
Engineering News, New York. 1-19 
YOUNG MAN, 25, technical edu. oot 
years’ experience, engineering - 
stenographer, bookkeeper and of ie. 
ager, desires position as sec; Sage 
office man. Address “S. A. 1,” | M.. 
ing News, New York. Lit 
TECHNICAL GRADUATE, 25, exn. enced 
1 year general drafting, 1 yea stry. 
mentman, desires position: sal mod. 
erate; locality immaterial. Address “w 


A. 1,” Engineering News, New ¥ 1-1 


DREDGING LINE EXPERT, graduate \. B 
5 years university, 4 years witt : 








aAi 
companies as mechanic, draftsm toa 
nical correspondent, assistant ct man- 
ager. Coming from Panama now: 4 lan- 
guages; position in sales department or 
manager's office. Address “B. B. 1.” Rp. 
gineering News, New York. 1-1t 
CONTRACTOR'S SUPERINTENDENT, tech. 
nical graduate, five years’ experience {p 
compressed air tunnels and caissons and 
heavy sewer and foundation work in wa- 


ter bearing ground. 
estimating. 


Can do drafting and 


Just released by con 
of contract. N. Y. 


letion 
Interview. Address 
“C, B. 1,” Engineering News, New York 





1-3t 

YOUNG MAN, 25, six years’ experience in all 
kinds building construction, wishes a p- 
sition as assistant superintendent with 


builder or as inspector with architect or 
owner. Have assisted laying out work 
and supervising work of sub-contractors 
Address “E. B. 1,” Engineering News 
New York. 1-1t 


Situations Open 


WANTED—Draftsmen and designers on 
bridge and structural steel work. Only 
men with several years’ experience on 
details and design need apply. Technical 
graduate preferred. Applicants } 
furnish sample of drafting. C. P 
MARSH, Bridge Engineer, N. Y. C. 4 
H - R. Co., Room 1221, 335 Madison 

New York City. 1-1t 


WANTED—First-class building superintend 
ent; must have had recent experience i 
high-class buildings in Manhattan ané 
furnish best of references. None but 
first-class men need apply. Address “F 
B. 1,” Engineering News, New York. 1-1t 


WANTED—Salesmen calling on power plant 
trade to handle small line of steam spe- 
cialties for everyday use, by established 
manufacturing concern with reputation 
for high-grade material. Libera! com- 
missions to energetic, reliable men. Ad- 
dress W. T. JAMESON, 100 Surrey Rd 
Mansfield, Ohio. 1-2t 


MECHANICAL DRAFTSMEN WANTED— 
Several first-class draftsmen experienced 
in hydraulic turbines. Permanent posi- 
tion for competent men. Location: 
Southeastern Pennsylvania. State expe- 
rience and salary expected. Address “G 
B. 1,” Engineering News, New York. 1-tf 


Miscellaneous Wants 


"WO STRUCTURAL steel and _ reinforced 
concrete designers and detailers. New 
York City; desire work for spare time 
Address “W. 1,” Engineering News, New 
York. 1-1t 


WANTED—One or two partners to assist in 
a substantial financial way in promoting 
a new concrete roadway company. patents 
pending. Responsible principals only. 
Address “A. A. 1,” Engineering News 
New York. 1-It 


ESTABLISHED STRUCTURAL STEE!. firm, 
centrally located in New York City. wish- 
es to represent structural steel stop l0- 
cally. Prepared to furnish bids, ‘esigns 
and shop details. Address “O. A. 1, 
Engineering News, New York. a 


WANTED—Manufacturers’ 
standard high-class machinery © 












Ave., 
































agencie for 
mate- 





rials, by a civil and mining rineer 
Member Am. Soc. C. E. More th eer 





ty years active practice. Fami! , 
Ras Ad tp he of Birmingham trict 
Extended acquaintance among © 







tors. 
Gcc hustler; satisfactory referer © fur- 
rished; correspondence _ solicit: Ad- 
dress “ENGINEER,” Room 850. Brown- 








Marx Building, Birmingham, Ala. 1-2 
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RAILWAYS. 


denotes that this work is advertised in 
Engineering News.) 


\LBERTA & GREAT WATERWAYS.—J. 
4 L. Waddell, Ch. Engr., states that bids 
w be called for immediately for the con- 
struction of at least 100 miles of this line, 
which will run northeasterly from Edmon- 
ton, Alta., to Fort McMurray. W. R. Clarke, 
Kansas City, Mo., is the promotor and presi- 
dent. Noted on Dec. 30. 

BOSTON & MAINE.—Improvements are 
planned which call for much heavy construc- 
tion. The abolition of grade crossings, a 
new station and the enlargement of the tun- 
nel under Washington St., in Salem, Mass., 
will require $2,000,000, while the double 
tracking of the Gloucester branch from 
Squam River to the Gloucester station, a new 
pridge at the river and the abolition of the 
grade at Washington St. will cost $250.0uv 
more. A bad curve between Newmarket and 
Madbury, N. H., will be cut out and new 
stations at Keene, Charlemont and Shel- 
burne Falls, N. H., are other improvements 
to come, according to L. Tuttle, Pres. of the 
B. & M. R. R. Co. 


BUFFALO, ROCHESTER & PITTSBURG.— 
The MILLER CONSTRUCTION CO., Lock 
Haven, Pa., has been awarded a contract, it 
is announced, for work on nine miles of 
double-track, including grade and line re- 
vision, between Newton, Pa., and Mount 
Jewett. The work will be very heavy and 
is to cost about $800,000. These improve- 
ments will eliminate the last link of single- 
track on the main line between Ashford, 
N. Y., and Punxsutawney, Pa. 


CANADA.—F. Higgins, attorney, Victoria, 
B. C., is seeking a charter to build a railway 
on Graham Island, B. C. 

D. S. Tait, Victoria, B. C., is applying for 
a charter for a syndicate to build a line 
from a point on the Grand Trunk Pacific near 
Eagle Lake, via the watershed of the Willow 
River, to a point on the Cariboo Road near 
Barkerville, B. C. 

Barnard & Robertson, attorneys, Victoria, 
B. C., are applying for a charter for a rail- 
road to run from a point on the boundary 
between Alaska and British Columbia where 
the Salmon River crosses southeasterly to 
Barkerville, on the Grand Trunk Pacific. 


CANADIAN PACIFIC.—Press dispatches 
state that the company has decided to award 
contracts this spring for the construction of 
50 miles of the Kootenay Central. 

Contract has been awarded to W. P. 
TIERNEY & CO., Nelson, B. C., for a 15- 
mile spur from Hartford Junction, B. C., to 
the Wellington camp. 


CENTRAL. ONTARIO.—It is expected that 
construction will be resumed on the exten- 
sion from Lake St. Peter, Ont., to Whitney, 
= miles. J. D. Evans, Ch. Engr., Trenton, 
nt. 


EL PASO & FORT HANCOCK.—Capital 
is being secured by this company which pro- 
poses to build from El Paso to Ysleta, Tex., 
ten miles. The capital stock is $100,000, of 
which $55,000 are subscribed. C. N. Bassett 
is Pres.; Felix Martinez, Vice-Pres.; Thomas 
O'Keefe, Secy.; Winchester Cooley, Treas., 
all at El Paso, Tex. 


GULF, COLORADO & SANTA FE.—Com- 
pany has authorized the expenditure of 
$117,000 for improvements on the San Angelo 
branch which include the widening of road- 
bed between Temple and Brownwood, Tex., 
and revision of grade. There is also an ap- 
propriation of $240,000 for ballasting this 
branch with rock, 52% miles, between the 
same points. F. Merritt, Galveston, Tex., is 
Ch. Engr. Noted on Oct. 7, 1909. 


IDAHO & WESTERN.—The Idaho & West- 
ern Railway Co., a subsidiary company of 
the Chicago, Milwaukee & Puget Sound Ry. 
Co., has been incorporated in Idaho with a 
capital stock of $3,000,000 to build a branch 
from Plummer, Idaho, to Spokane, 75 miles, 
by way of Coeur d’Alene, Idaho, where com- 
pany’s headquarters will be located. Sur- 
veysS are practically completed. E. J. Pear- 
son is Ch. Engr. of Lines West of Butte, 
©. M. & P. 8. Ry., at Seattle, Wash. 


INDIAN CREEK VALLEY RY.—We are 
officially informed that this company is 
ouilding the extension from Rogers Mills to 
Jones Mills, Pa., ten miles, with its own 
‘orces and no contract will be let. Chas. 
- Hood is Pres., Connellsville, Pa. 
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twelve miles long from Mandan, Keweenaw 
County, Mich., to Fish Cove Bay. Prelim- 
inary survey is made and right-of-way se- 
cured. Capital is not yet obtained. The 
work will be heavy construction. Chas, A. 
Wright is Pres., and F. E. Simar, Ch. 
Engr., Hancock, Mich. 

LONG ISLAND R. R.—Ralph Peters, Pres., 
in a recent statement concerning the opera- 
tion of Long Island trains through the East 
River tunnels into the Pennsylvania R. R. 
station at 33d St. and Seventh Ave., New 
York, announced that “in addition to the 
Many millions the Pennsylvania Railroad 
has spent and is spending for the four tun- 
nels under the East River, and the vast sta- 
tion and terminal in Manhattan which all 
Long Island will benefit by, the Long Island 
Railroad is increasing its own facilities in 
all directions to take care of the large traf- 
fice now here and the larger traffic which 
will come upon the completion of the tun- 
nels, etc., as follows: A four and six-track 
high-speed electric line to Jamaica; an 
elevated freight line between the freight 
yards and the Montauk Division at Long 
Island City so that no freight business will 
be handled on the same tracks with the 
passenger business; a double-track connec- 
tion between the main line and the Montauk 
Division, so that the Rockaway branch from 
Woodhaven Junction and Glendale Junction 
will be brought into the tunnels; the double- 
tracking and electrification of the lines to Port 
Washington and Whitestone; the extension 
of the electric system to Long Beach, Oyster 
Bay, Farmingdale, Babylon, and the Wading 
River Branch; the building of additional 
running tracks, freight delivery yards, new 
Stations, etc.; the purchase of new steel 
cars (150 now under construction); new 
sub-stations, machinery, etc., for electric 
system; the building of a large terminal, 
general office building, etc., at Jamaica, and 
the elimination of grade crossings at Van 
Wyck Ave., Rockaway Road, and Division 
St., and a new street under the tracks where 
the new station will be at Guilford St. and 
Carlton Ave. It is hoped that the City of 
New York will co-operate with the railroad 
in the elimination cof all grade crossings in 
Queens. This is a matter of vital interest 
to the borough, and it is believed that the 
city government appreciates it and will co- 
operate to the fullest extent. Without such 
co-operation the borough will be handicap- 
ped and held back for years.” 

“All of the above,’ Mr. Peters states, 
“will represent an expenditure on the part 
of the Long Island Railroad of more than 
$30,000,000. The tunnels will be in opera- 
— by the summer of 1910.’ Noted on Nov. 
18. 

MANUFACTURERS’ RY. (St. Louis).— 
Company plans a new line into St. Louis, 
Mo., to supplement the present Manufactur- 
ers’ belt railway around East St. Louis, IIL, 
and South St. Louis. G. F. Moore is Pres. 
and Gen. Mgr., South Side Bank Bldg., St. 
Louis, Mo. 


MIDDLE TENNESSEE R. R.—An exten- 
sion will be built from Mount Pleasant to 
Water Valley (Columbia post-office), Tenn., 
20 miles. R. G. Sparrow, Columbia, Tenn., 
is Mer. 

MOUNT HOOD R. R.—W. H. Eccles, Pres., 
Hood River, Ore., announces that a 75-mile 
extension is contemplated, which will con- 
nect with the O. R. & N. line. The Mount 
Hood R. R. Co. now operates 17 miles of 
line. Jos. W. West is Ch. Engr., Hood 
River, Ore. 


OREGON R. R. & NAV. CO.—An expendi- 
ture of $1,020,000 for straightening the line 
between Yoakum and Pendleton, 12% miles, 
has been authorized. The horseshoe curve 
will be eliminated by the construction of a 
tunnel through solid rock, 1,100 ft. long, it 
is reported. G. W. Boschke is Ch. Engr., 
Portland. 


OTTAWA, RIDEAU VALLEY & BROCK- 
VILLE.—Application will be made to the 
‘Dominion Parliament for incorporation to 
build this railway from Ottawa, Ont., south 
to Brockville, 60 miles. Also for authority 
to operate a ferry service across the St. 
Lawrence River from Brockville te Morris- 
town, N. Y. The plans include an extension 
from Ottawa north to High Falls, Que. D. 
H. McLean, Ottawa, is Solicitor. 


PHILADELPHIA & READING.—Contract 
has been awarded to C. F. KING & CO., 
Land Title Bldg., Philadelphia, for grading 
and doing masonry work, upon which a 
fourth track will be laid between Pérkiomen 
Junction and Phoenixville, Pa., a distance of 
1% miles. 


RALEIGH & SOUTHPORT.—Company will 
soon build an extension from Fayetteville, 
N. C., to Hope Mills, seven miles. This rail- 
way is in — between Raleigh and 
Fayetteville, miles. J. A. Mills is Pres. 
and Gen. Mer., Raleigh, N. C. Noted on 
Nov. 18. 


ROGUE RIVER VALLEY RY.—A bond is- 
sue of $125,000 has been placed with the 
Merchants’ Loan & Trust Co., Portland, to 
provide for the construction of an exten- 
sion between Jacksonville and Ruch, nine 
miles. W. H. Barnum is Vice-Pres., Jack- 
sonville, Ore. 


ST. LOUIS & SAN FRANCISCO.—Accord- 
ing to press reports from Austin, Tex., B. F. 
Yoakum, Chn. Executive Com., New York, has 
stated that “we have long had in view the 
extension of the ’Frisco from Brady, Tex., 
to San Antonio. At present the plans are 
no more definite than they have been for 
several years past. The tendency at present 
is to build roads tou — A r road 
cannot pay. The ‘Frisco will build no more 
— - until it is in a position to build one 
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ST. LOUIS, BARTLESVILLE & PACIFIC. 
—We are officially advised that negotiations 
are in progress for commencing construction 
of this railway Surveys are made and 
right-of-way partly obtained. F. M. Over- 
lees is Pres., Bartlesville, Okla. This rail- 
way will extend from Joplin, Mo., to Carmen, 
Okla., 225 miles. D. H. Rhodes is Ch. Engr., 
213 W. Fourth St., Joplin. 

ST. LOUIS, BROWNSVILLE & MEXICO.-- 
The directors of the St. Louis, Brownsville 
& Mexico R. R. Co. issued a notice for a 
special meeting of the stockholders to be 
held at Kingsville, Tex., March 10, 1910, to 
authorize borrowing $25,000,000. This money 
will be used to extend the road from 
Brownsville, down to the Gulf Coast of Mex- 
ico to Tampico, and thence to the City of 
Mexico, 300 miles; from Sam Fordyce up 
the valley of the Rio Grande to Laredo, 125 
miles, and from Kingsville tu San Antonio, 
160 miles. The St. Louis, Brownsville & 
Mexico R. R. was recently acquired by the 
Frisco R. R. interests. 

SOUTHWESTERN RY.—Contract 
awarded to the GRIGSBY CONSTRUCTION 
CO., of Houston, Tex., for building the Scot- 
land-Archer City extension, ten miles. Noted 
on Dec. 16. 

WEBBERS FALLS, SHAWNEE & WEST 
ERN.—Incorporated in Oklahoma with $100,- 
QOO capital stock to build a line 105 miles 
long from Webbers Falls, Okla., southwest to 
Warner and then through McIntosh, Okmu!- 
gee, Okfuskee, Lincoln and Pottawatomie 
Counties, to Shawnee. The estimated cost is 
$9,000 per mile. The Directors are A. R. 
Peyinghaus, of Muskogee, Gen. Mgr.; J. F 
Sparrow and J. B. Crouch, of Porum, Okla. ; 
O. L. Hayes, of Webbers Falls, and Camp- 
bell Russell, of Warner, Okla. The road as 
projected will go through the towns of Web- 
bers Falls, Warner, Checotah, Weleetka or 
Dustin, Wetumpka and Shawnee and possi- 
bly Okeemah. J. H. Crouch, Attorney for 
the company, states that the survey from 
Checotah to Shawnee has been completed and 
that the survey west of there will begin at 
once. The intention of the promoters is to 
extend ultimately from Shawnee to Purcell, 
Lindsay and Lawton. 
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NEW YORK, N. Y.—The Public Service 
Commission, First District, bac announced 
that it would make every effort to improve 
transit facilities between Williamsburg, 
Long Island City and the upper East Side 
of Manhattan Borough, New York, accord- 
ing to the Brooklyn ‘‘Eagle.”’ After a care- 
ful investigation memters of the commission 
have di ecvered that the co-operation of the 
federal government will be necessary, but 
when conditions are explained to the Wash- 
ington authorities it is not believed that as- 
sistance will be refused. Action in the mat- 
ter, it is promised, will be taken at once. 

The Manhattan Bridge Three-Cent R. R. 
Co., noted last week, has clected the follow- 
ing officers: Frederick W. Rowe, Eastern 
Parkway, Brooklyn, Pres.; John C. Bracken- 
ridge, 95 Liberty St., New York. Vice-Pres. - 
Walter Hammitt, 1229 Pacific St., Brooklyn, 
Secy.; Edward T. Horwill, 215 Montague 
St., Brooklyn, Treas 


RENOVO, PA.—We are officially advised 
that a charter has been issued in Pennsyl- 
vania to the Renovo & Gleasonton St. Ry. 
Co., to construct and operate a trolley line 
five miles long in Clinton County, Pa. The 
capital of the company is to be $30,000. The 
officers are: Pres., E. Hess, of Clear- 
field, Pa.; Directors, R. V. Rogers and W. 
B. Reilly, of Renovo; J. H. Crissman, of 
Dubois, and I. W. Gleason, of Gleasonton. 


FRANKLIN, PA.—The project to secure 
either a steam railroad or a trolley line from 
Franklin to Ellwood City has been revived 
and the Right-of-Way Committee appointed 
at the citizens’ meeting last fall has chosen 
Emory C. Read right-of-way agent. It was 
Stated at a recent meeting that a company 
was ready to finance the proposition and 
Mr. Read was instructed to go to work at 
once and get the right-of-way. Mr. Read 1s 
empowered to engage such persons to assist 
him as he sees fit. He will take the right- 
of-way as trustee and turn them cver to a 
committee of which F. W. Officer, of the 
First National Bank, is chairman. This com- 
mittee will hold the right-of-way until a 
company takes it over. It is expected that 
three or four months will be required to get 
the right-of-way. 


RICHMOND, VA.—W. C. Whitney, Engr., 
of Fredericksburg, Va., is making a survey 
for the proposed extension of the Ash- 
land, Richmond & Chesapeake Bay 
Ry., from Ashland, Va., via Fred- 
ericksburg and Alexandria, Va., ts 
Washington, D. C., 115 miles. A branch 
line from Ashland to the Potomac River, 
about 80 miles in length, may be construct- 
ed.. Guy Phillips is Secy. and Treas., 195 
Broadway, New York. Wm. Northrop is 
Gen. Mgr., Richmond. 


MORGANTOWN, W. VA.—The Morgantown 
& Dunkard Valley R. R. Co. plans to build 
an extension from Randall to Blacksville, W. 
Va., 17 miles. J. A. Martin, Morgantown, 
is Gen. Mgr. and Ch. Engr. 


TALLULAH FALLS, GA.—Louis B. Magid, 
Pres. of the Piedmont Power Co., Candler 
Bidg., Atlanta, Ga., denies the press report 
that he is interested in a proposed electric 
a at Tallulah Falls. Noted on 


BRIDGEPORT, ALA.—The Bridgeport Elec- 


tric & Railway Co. has been organized to 
build a 5%-mile street railway in Bridge- 
port. A 250-HP. plant will be built. W. D. 
Scarbrough is Pres.; L. W. Rorer, Vice- 
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Pres.; A. L. Atwood, Secy.; J. P. Scar 
brough, Treas. and Mgr., all of Bridgeport. 
Noted last week 
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DALLAS, TEX. 
surveys are being made for 
: tion Co.'s line which will 

Mesquite, Forney and Terrell, 
miles. Schuyler B. Marshall, Gaston 
is Pres.; E. W. Morton, Jr., Vice-Pre 
L. Wakefield, 262 Live Oak St., Secy 
H. Gaston, Treas., all of Dallas. Notes 
Dec, 9. 

MIAMI, OKLA The Oklahe 
Missouri Interurban Ry. Co 
the construction of 106 mile of 
during 1910, extending from Joplin, 
Bartlesville. rhe railway will als« 
Hattonville, Miami, Spring City, Peoria, 
Quapaw, Blue Jacket and Welch Franklin 
M. Smith is Pres., Joplin, Mo Noted fully 
on Oct. 28, 1009. 

HOOD RIVER, ORE.—We are officially 
advised that preliminary surveys have be 
made for the Valley Elec. Ry. Co.'s 
new line through Hood River Valley 
of-way is partly made There will be two 
bridges. The railway will be 20 miles long 
E. l. Folts is Pre and H. B. 
Ch. Engr., Hood River 
and Aug. 12, 1909 

BAKER CITY, ORE.-—The City Council! 
has granted to the Baker Interuban Ry. Co 
a six-months’ extension of its franchise in 
which to begin work on its street railway in 
Baker City. Company also plans to build an 
interurban railway from Baker City to North 
Powder and Rock Creek. Anthony Mobr, 
Baker City, is Treas. and Pur, Agent. Noted 
on Aug. 5 and Sept. 9, 1900 

SAN FRANCISCO, CAL.—On Dec. 31, at a 
special election, the citizens voted to incur a 
bonded indebtedness of $2,020,000 for two 
municipal railway projects. The first prop 
osition is to issue $1,800,000 of bonds to be 
used to construct a municipal street railway 
on Geary St., from Market St. to Point Lobos 
Ave.; Point Lobos Ave., from Geary St. to 
Cliff Ave.; Cliff Ave., from Point Lobos Ave 
to a terminal near the ocean; on Tenth Ave., 
from Point Lobos Ave. to Golden Gate Park 
The second proposition provides for the a 
quisition and completion of a street railway 
over and along Market St., from Geary St 
to East St., and on East St. to the ferry 
building at the foot of Market St., for which 
$120,000 of bonds will be issued. Marsden 
Manson is City Engr. Noted on Oct. 28. 


STOCKTON, CAL.—The Central California 
Traction Co. will spend nearly $1,000,000 in 
building and equipping its extension from 
Lodi to Sacraments, according to S. B. Mc 
Lenegan, Gen. Mgr., 413 Weber Ave., Stock- 
ton. Construction is in progress. 

The Stockton Terminal & Eastern R. R. Co 
has started work on its line which is to con 
nect Stockton, Linden, Waterloo, Bellota, and 
Jenny Lind, 28 miles. Estimated cost, $400,- 
000. Right-of-way is secured. The cfficers 
and directors are as follows: M. J. Gardner, 
Pres.; F. J. Dietrich, Vice-Pres.; James A 
Barr, Secy.; J. Egbert Adams, Mer.; H. W 
Newell, Consult Engr.; Robert F. Burns, At- 
torney ; A. Grant, EB. F. Davis, M. J. 
Congdon. Headquarters are at Stockton. 


OAKLAND, CAL.—The Oakland & Antioch 
Ry. Co. will commence construction soon on 
its proposed electric railway which is ts 
extend from Oakland to Berkeley, Walnut 
Creek, Concord and Bay Point,”°34 miles. 
Surveys and final locations have been made. 
Power to operate the line will be purchased 
Capital stock, authorized, $3,500,000; issued, 
$500,000. Bonds, authorized, $2,000,000. Head- 
quarters, 347 Grant Ave., San Francisco. H. 
A. Mitchell is Pres.; F. EB. Brooks, Secy. 
Noted on March 4, Sept. 23, 1909, and Aug. 
13, 1908, 


NIAGARA FALLS, ONT.—The Niagara 
Falls, Welland & Dunnrille Electric Ry. Cu. 
has applied to the Ontario Legislature, 
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